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* HE favourable reception of the former im- 
preſſions of this book, encouraged the editors to 
make large ditions which they hope are ren- 
dered more uſeful in the preſent edition ( being the 
fourth), by the particular attention paid to thoſe 
articles which have lately become ſubject io addi- 
tional Ae 

T he whole alſo has been carefully reuifd and 
corretted, | which, it is hoped, will render this 


" impreſſion both acceptable and uſeful. 
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Bar · iron, table of weight of, 


Blackſmiths prices, eas 
P ( 
— — Day prices ag... 


- Brick-work, value per rod, table of 


Carpenters, e 


and Joiners for day-work, 


„„ © Od Aw 

Deals and battens, table of, . 
to a ſquare of flooring, 

Gilders prices, e 
Glaziers, e 

Joiners, | e 
Ironmongery goods, table of, 

Lead; tavic UF ee, | coupe 
value of ditto, _ 8 


( 5 


Z i es 


| Pavers, . TL 


Z 8 | 
Plumbers, . 
—AA ͤ K | 
Slaters, EO. 


Window-lights, table o, 


and Joiners(Journeymen), by meaſurement 91 
94. 108 


8 156 


if 


* 


IGGING is valued according to 
the quality of the ſoil, excluſive of 
the carriage, at per yard cube, from 
— — 6d. to, 


Carriage of rubbiſh or ground, per 


BRICK - WORK. 


New place brick-work laid dry in 
wells, &c. per rod — — 


Rough unjointed place brick-walling, 


— 


Ditto, jointed with a neat fluſh j joint 


A 


load or yard cube, — 2s. to 


as party and internal walls, &c. — | 


and good front mortar, with ſound .. 


BUILDERS 
#R £648. #0 Oc 
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Ditto à place bricks, and grey ſtocks 
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Bricklayets Prices. ' 2 * 
place bricks, not to riſe more than | 
t2 inches in four courſes - — 715 


Rough grey ſtocks brick-work laid dry, 
as in wells, ceſspools, &c. at per rod | 7e 
Rough grey ſtocks ditto, Unjointed as || | 
above — — | $112 
Grey ſtock ditto, with a neat fluſh 
Joint on both ſides, and good front 
mortar, and not to riſe more than 
eleven inches and a 4 in four 
courſes, as for garden walls and} -} | 
ſmall offices, &cc. — — | 9112 
8 


„* mm — c_.— — 


Ditto 4+ place bricks, and . grey 
Ditto x place bricks, and 4 grey ſtocks 
Ditto 4 place bricks, and 4 grey ſtocks | | 
Ditto all grey ſtock work — TT 
11 Brick garden or court-yard walls, 
all of the beſt marte ſtocks, and | | 
mortar, 4 courſe to riſe not more | 
than 11 inches — — 91 
Brick walling faced with the beſt marle 
ſtocks, inſtead of common grey | | 
ſtock, three pounds value per 1000, þ 
and laid Flemiſh bond, is per foot, 
extra, meaſured on the face — 


Ditto with ſecond marle ſtock m— | 


— — 


| 5 
8112 


The remaining thickneſs will be the whole 
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Bricklayers Prices. 


Ditto with picked grey ſtocks _ | 
Old fronts. pulled down and new built, | 
and faced with common grey ſtocks, : 


per foot _ — — — 


N. B. The old bricks to be allowed far | 

© the expence of pulling down 3 the clear- 
ing out, and carrying away the 
rubbiſh to be paid for extra. 


Note alſo, that if pulling down and dean- | 


ing the old bricks is charged by the 
Aay, and the grey ſtocks for the face 
are found by the bricklayers, and laid 
Flemilh bond, (as they generally are) 
they the outfide facing muſt be taken 


3 of a brick thick, and called all grey 


ſtocks, and worth per fact, reduced 


thigkng/s of the wall, abating the +. 0 
@ brick for the facing, and muft 
"hy as labour and mortar only. 


= 6 ang mortar only, is per rod, 
— from 55s. to 
1 only to brick-work, per rod 


Ditto to find ſcaffolding x1. 88. to 
Chimney ſhafts pulled down and new 


built, uſing K old bricks, per oh 

Num „ 1 

Ditto with all grey fiacks _— 
A 2 


| 


ricklayers Prices. 


Unidel pinning, AR © the old my 
per foot 


Ditto with all grey dock — 1 
Parapets taken down and new built, | 


and faced with grey ſtocks _ 


N. B. In all the above works the | 


Scaffolding is included; the clearin 
out, and carrying away the rabbi 


muſt be paid for extra 
Working up windows with grey 
ſtocks, per foot — 
All drains worked with. mortar, per 
foot, reduced * . 


— 


Circular walling is worth more per 


rod than the ſame kind of ſtreight 
walling — — 


Ovens, coppers and grates, faced with 
grey ſtocks, are worth per foot, 
reduced — 8d. or 


N. B. Ovens and coppers are mea- 


the aſh-boles; and as theſe and 


other kinds of brick-work are often | 


Taten in cubic feet, 


Obſerve, That if any _number of cubic , 


feet is multiplied rig 8 and divided by | 


9, the quotient will be the number 0 
* IM reduced to @ brick _ a 88 


ſured as ſolid work, deducting only 
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Bricklayers Prices. 


In ſettling the price of party walls, the 
following is to be obſerved, agreeable 
. to At of Parliament | 
Brick-work in party walls, per rod — 
Allow for the old brick-work per rod 


Common grey ſtock brick-work, in 


terras, per foot, reduced ; 


Terras and labour only, excluſive of 
the bricks — — 


Old brick work ſtanding, to pull down 
and uſe the old bricks on the ſpot, 
is worth, per rod, from 11. 58. to 
Clearing and carrying away the rubbiſh 
to be paid for extra. 
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Bricklayers Prices, | 


The value of arod of reduced brick-work, from 


the f part of a penny, to 18d. per foot, and alſo 
_ the price of a foot from 2s. 10d. per rod to 
201. per rod. 


- 3 Fer Fe. [Pr Rod. || Þr Fe, I5r Fr Rod. 
od. 2 10 6d, 6 16 13 12 © 
{A 3 8 + 1:3 17 8 
11 4 s 17 7 1 114 3 4 
4 o 17 0 4 17 13 2 1 o | 
1d. li 2 8 7d. 7 18 B1113d. 14 14 8 | 
+ 1 + 8 4 103). 238 3:04 
2 | 14 o 8 10 of 6 7136 6 0 | 
: 1 19 8 ; 8 15 Bj] * z [15 1 8 | 
2d.  f2 5 afj8d. o 1 414d. 156 19 4 | 
= 12-12 of + 19 7 © 4 1106 3 ©; 
x 2 16 8 1 -19 12 Bj} + 6 8 8 
3 2 4 2 [98 alt $2 [1614 4 | 
3d. | 3 8 o[1gd. c 10 4 o| 15d, . 17 O0 0 | 
+. 3 13 Bj + % 98} + [7 5 8 
3 14. 5. © 2 [12 10 z 17 17 © | 
- 4d. 4 10 Bſſr0d, 11 6 8rd. [18 2 8g. 
+ [4 16 4 4 II 12 4 [18 8 4 
1 9 2 ji1 18 off 2 118 14 © {| 
3 15 7 . + b 2 8 z 1819 8 
5d. 513 Aſſind, 12 9 4\[17d, [19 . 
1 19 © : b 760 4 9 11 0 
: 4 8) x j13 o8h]} % 16 8 
3 [6 10 4 3 [13 64 n 
2 * 18d. 1 8 © | 
RUBBED 
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_ + .« 
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| Bricklayers Prices, L 034 L. 5. | 4. 

|  RUBBED AND GAUGED WORK, EF 

m 

ſo Red facia in mortar; each courſe, per ; 

to foot running — 4 8 
Inſide ſplays — — 2 
Outſide ditto — 2 3 
Red return ſplays 2 4k 


Red returns, one courſe a ſtretcher, ' 


the other a header and cloſer — 131 
| Common footlace — wary 13 
| Groins done with red or grey ſtocks F<: — 17 
Bead and quirk quoins — — | 4 


Gauged brick-work, laid in mortar, | 
per foot, ſuperficial — — | 2 


| RUBBED AND GAUGED-WORK SET IN | 
PUTTY, | | 


| Streight or circular arches, or facia, | q | 


ſet in putty, per foot, ſuperficial, 
— — 20d. to | | 1110 
| Soffits to arches of windows, doors, &c. | III 2 
Labour to gauged arches, &c. 10. to] | x 
Elliptical arches, fet in putty IF al 3 
Labour to ditto — 14d. or 5 


| 11 3 
— Tuſcan cornice, and all freight | | | 
mouldings ſet in putty T4 | 2} 8 
P Labour to ditto — 18. 4d. to BY 


— -— — — — 
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\  Bricklayers Prices. | 
In' Brick dentel cornices, - add for the 
dentel, per foot running _ — 
Bodies of ſemi- circular niches, per 
foot ſuperficial 3 — 
Heads of ditto _ — — 
Faces of ditto — e 


Old gauged arches taken out, cleaned, 
and re- ſet, per foot, ſuperficial hos 


N. B. All gauged work to be meaſured 


and paid for firſt as common bricł- 


2007 k. 


DRAINS. 


Eighteen inch drains, 4 inches arch, 6 
courſes high, and paved bottom, bY 


foot running 8 
Ditto of 14 inch, ditto 8 
Ditto of 9 inch, ditto — — 


COP. IN 3. 


Two courſes of plain tiles, under a 
brick on edge, excluſive of the 
brick on edge, per foot, running, 


. 1. 


| 6Z 


— — 2d. to 
New foot tile coping, per foot, ſuper- 
ficial — 85 
New ten- inch tile ditto — 


9 
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Bricklayers Prices. 
BRICXK-NOGGING. 


Done with place bricks, and laid * | 


per yard, — — 
Ditto laid on edge — — 
Done with grey ſtocks, and laid flat 
Ditto laid on edge — — 


Labour to flat brick-nogging, per yard 


Ditto laid on edge, ditto — 
N. B. The quarters to be meaſured in. 


P AVING, 


Laid flat in mortar, with grey ſtocks, 
per yard, — 18. Iod: to 


Ditto on edge, — 28. 9d. to 
Ditto laid flat and dry, — 18. 4d. to 
Ditto laid on edge and dry, 18. 10d. to 
Ditto with paving bricks, laid flat in 


mortar, per yard — — 
Ditto on edge — — 
Ditto mortar and labour only, laid flat 
Ditto on edge — — 
Ditto with Dutch clinkers, ſand in- 

cluded, per yard — — 
Labour to ditto, — — 
Labour to dry flat brick paving, dirto 
Ditto 1 in mortar, ditto — — 

B 


Fan 1. a6 
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Bricklayers Prices. 4 
Labour to dry edge brick paving, do. 6 1 
Ditto in mortar, ditto — — 8 


N. B. Ir requires 32 bricks laid flat; 
48 bricks ditto on edge, and 90 Dutch | | I 
TT clinkers to lay a yard. 
New foot tile paving in mortar, per 
foot, ſuperficial — 8d. or 
i Old ditto re-laid <A — 3 0 
New ten inch tile paving in mortar | | | 44 
| | 0 
21a dite relaid — — 2 


N. B. F any new tiles are uſed in the | 
4 articles of old, to be numbered and 
[/  _ charged | 
| Preparing and levelling the ground to be | 
charged by the day. 
When oyens are paved with oven foot [ | | I 
tiles, the tiles muſt be numbered 
and charged at per tile —| | [roi R 
But if the tops are rubbed ſmooth and wo 


gaugedy there mult be allowed extra 
per foot ſuperficial! — — 1456 


3 ** D * 
— eh i, * — 2 


.POINTIN G. oy 


Tuck and pat to new work, per foot, | 
ſuperficial — 4d. to 3 


Ditto to old work, including ſcaffold- 
ing and mending — Sd. to 


0 
aq, of ,q m9 


Flat 
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* 
* - 2 
2 — _ —_— ˙ — 7 ˙᷑rr n 


d. BpBricilagers Prices. 
5 Flat joint pointing, including ditto, | 
8 according to the difficulty to get at | 
| * — — Ad. to 1 
N. B. F coloured, add, per foot, ſuper- | | 
ficial, raking and dubbing included, | | j 
9 | 4 
61 GALLEY-TILES SET IN CHIMNIES, | \ 
4 Common white, per Flemiſh foot — 
4 Blue and white ditto — — Ll 
2 Old galley tiles taken down, ſquared, | | 
and re- ſet — — 1 
N. B. Preparing the chimney to be | 
charged by the day. 
' PARGETTING AND TERRASING, 
Dubbing out and plaiſtering old walls 4 
with pargetting, per yard — cs 
OZ Rendering with terras ws”. a | | 
, One courſe of plain tiles, ſet in terras, 1 
and rendered over with terras, per 1 
6 foot, ſuperficial . — — 1 
Plain tiles bedded in terras, per foot, jt 4 
r il q 
Ten inch tiles, ditto, ditto — 4. ö al 
5 Foot tiles, ditto, ditto — ok f 4 
6 White galley tiles ſet in ditto— 1 
5 B 2 


lat 
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+ |  Bricklayers Prices. 
Claying of vaults 6 inches thick, 75 
yard — 


PLAIN TILING. 


New plain tiling on fit laths to a 7 | 
inch gauge, per ſquare 


Ditto with heart of oak laths, ditto 
Ditto with double oak, ditto, ditto 
Ditto labour only, per ſquare, 48. to 


Plain tiling ripped, new lathed, and 
tiled all old tiles per ſquare — 


Ditto mixed with new tiles, (allowing 


100 new tiles to be uſed every 


ſquare) — _ 
Ditto with heart of oak laths and ſour- 
penny nails — 178. to 


N. B. I the ridge tiles are faſtened 
ciel painted T nails, add one ſhilling 
per * Kar e. ; | 


 *PAN=-TILING. 


Ripped, new lathed, and tiled with all 
d tiles, laid dry per ſquare — 
Dirto bedded in lime and hair, and 


pointed outſide 3 A 
New pan-tiling, laid dry, including 
hyPs and ridges, in mortar 


£ 


| 


$, 


— 
— 
oo & 


Low A = 


Th fag jj Wd — 
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Brictlayers Prices for Day work. 


New pan-tiling, bedded and pointed | 
outſide, with lime and hair, 11. 28. 


— — 9d. to | 1] 3 
Ditto bedded and pointed, inſide only 

— — II. 48. 9d. to 15 
Ditto bedded and pointed, inſide and 

outhde * — wel . 8 
The pointing the . on the | | 

outſide — 1 
Ditto inſide only — — 1 5] 
Glazed pantiling laid dry, including 

hyps and ridges, in mortar — | 1117 


N. B. F any new tiles are uſed in the] | © 


articles of old pan tiling, they muſt be 
numbered and charged. 


BRICKLAYER'S DAY PRICES, | 
Bricklayer, per day, from Lady-day 


| | 


to Lord Mayor's day — $4: 
Labourer, ditto 2 — | 2 
Bricklayer, from Lord Mayor's day | 

to Lady-day, per day | — 3 

g Labourer, ditto  — —1 42 
Bricklayer, per hour — 
Labourer, ditto ' — — 4 
Lime, when charged, per hundred 12 0 

Sand per load 1 IF 


* * 


1 
| Bricklayers Prices, 
A bag or baſket of clear lime 
Ditto of ſand 


Mortar, per load, 148. 


Lime and hair, 2 per load, 21s. 
Or pargetting, 5 per hod, each 


Pointing mortar either blue or white, 
per load, 11. 8s. per hod 


Terras, per load, 41. 4s. per hod 3s. or 
Windſor loam, per buſhel 
Beſt marl ſtocks, per hundred 
Second beſt, ditto, ditto 
Common marl,- ditto 

Picked grey ſtocks, ditto 
Grey ſtocks, per hundred 
Place brick 
Paving bricks — 
Red ſtocks _ 
Windfor bricks, or fire bricks 
' Rubbers, red or grey, ditto 
Dutch clinkers, ditto 

Plain tiles, per hundred 
Pan-tiles, per hundred 


Pan-tiles, each, under one hundred 


Ridge- tiles 
Glazed pan: tiles 


1 
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Bricklayers Prices. | E 
Ten inch tiles — — 1 1 
Foot tiles „„ 41 
Oven foot tiles | — PT 
Common white galley tiles — | 2 
Blue and white ditto 1 14 
All nails from the 2 penny to the 20 pen- | 
ny to be charged by their name ; five | 
ſcore to the hundred; as ad. nails 2d. 
per hundred. | BY 
Fir laths, per bundle - 4.2] 3 
Rundle heart of oak laths, or double fir | | 2] 6 
ditto | — — +4 
Double heartafoak laths, 4s.or | | 4 6 
Ten feet pan-tile laths, per bundle 12 
Twelve feet pan- tile ditto — 2 1 6 
Hair per buſhel — — 12 
Tile pins, per ditto — 1 
Hip-hooks, each — 1115 1} 
Hip-nails each — — | 2 *l 
Sugar pots each — — 1 : | | 
Large ſize chimney moulds, each 6 3 
r | |-5| 1 
Small ſize — — 4417 » 
Bedding and jointing-in ſaſh frames, | | 1 
per frame  — 18. 6d to] | . | 
. Tile heads, per baſket '6 


7 


A new 
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Rubbiſh carted away, per load and a 
half 


Soil, per ton — _ 


N. B. A ton of ſoil contains 18 cubic 


feet ; and therefore, 1 if the number of 


cubic feet in any bog-hole is divided by 

18, the quotient will be the number 
of tons ; but if there is ever ſo ſmall 
a remainder, it is always allowed as 


à ton, and muſt be added to the other.” 


CARPEN- 


Bricklayers Prices. | 
new white danket — 1 
Common ditto 
Clay, per load _ — 


. 


—— 


—_— 


wn. 


_ 


 CARPENTERS WORK. © 


DF. 4. 


OAK. 


Rovcu oak, per foot cube, 38. to 
Rough oak and labour, 38. 6d. to 
planed and framed, 48. 2d. to 


Ditto and meaſured, neat, clear of ſap 
and wain 


Not framed, meaſured as ditto 
Planed and framed, meaſured as ditto 


Ditto window cills wrought and funk, 
ditto | — 


Poſts and rails along a fence wall 
Street poſts, 12 inches diameter, each 
Good old oak ditto, per foot cube 
D and framed, ditto 


OAK PLANE, 


Rough, inch oak plank, per foot ſu- 
perficial 


Ditto with labour and nails, ditto 
Ditto and edges ſhot, ditto 
Rough 14 inch oak plank, ditto 
. 8 


— 


ö 


| 


1 
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* * 2 Carbs Prices. 
Ditto with labour and nails, ditto 
Ditto and edges ſhot, ditto 5 
Ditto and framed, ditto — 
Rough two- inch oak plank, ditto 
Ditto and labour, ditto 


Ditto in, caſing window cills wrought 


and rebated — — 
Rough 21 inch oak plank 


Ditto for ceſspools, drains, &c. and 
labour, ditto — — 


Rough three · inch oak plank, ditto | 

Ditto labour and nails, ditto — 

| FIR: | 
Rough fir, no labour, per foot cube 
— — IS, gd. to 


Rough fir in lentels, bond, &c. 
ditto, 1s. 10d. or 


Ditto framed in naked floors, com- 


mon roofs, ceilings, quarter parti- 
tions, &c. ditto 


Ditto in king-poſts, or truſſed roofs; 


| 
— 


— — — 


N Wroy ght and framed aut 


Planed and framed, W and re- 
bated ditto 


an. 3 


2 


2 


Planed, framed, ad Bone 


6. 4 


10 


10 


31 
Planed 


Ne 991 60 


My 


a. 
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d. . 
171 « | Carpenters Prices. + 7 
91 Planed and wrought with a hollow, 
and pitched to convey water from 
Fo gutters _ — 
Y Cube fir newels to ſtairs wrought 
2 Prepared for the carver — 


Girders truſſed with oak, and iron- 


Rough inch fir plank, free from lap, 
per foot ſuperficial 


One inch and half, ditto, ditto 


pO Two inch, ditto, ditto — 
| Two inch and half, ditto, ditto 
Three inch, ditto, ditto _ — 


Three inch ditto, labour and ſpikes, to 
foundations — — 
BAULKS, OR UPHERS, 
Thirty-ſix feet uphers, per piece 
Twenty-eight feet, ditto, ditto 
Twenty-two feet, ditto, ditto 


NAKED FLOORING, 


Ca 


a work complete, ditto - — 
10 Labour to old fir — * 
Ditto framed and fixed — 

Fir timber cut circular, ditto 
Ditto and framed — 


Labour and nails to naked flooring, 


— 
* mung 


+ wo 
o 


*. | 
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ll - Carpenters Prices. 8 
il ſingle framed, 78. 6d. per ſquare, | « 
1 | o | Ta f OM 5 J 
Ditto treble framed 100 6 
Labour and nails to old ceiling floor | | 5 E 
Ii Ditto to old ground joiſts — |S 1 
" Ditto to bridgings — | 5 f 
| Ditto to ceiling floors, with pulley 
| Joiſts — — 6 7 
Ditto to ceiling of dormers, cut cam- | 
ber, per foot ſuperficial — | I 
Old joiſts adzed down, per ſquare 1416 
Labour to naked floor, framed for 
pully joiſt — — | jo 
Naked flooring bridged, (no ceiling | 
Jorma only labour and nails I-13] 6 
ROOFS. 2 
Labour and nails to ceiling joiſts and | | 
roofing, part framed, per ſquare 6} 
Labour and nails to roof — 16 
Ditto to aſnlering — |s 
Common roof, with purloin and collar | 
beam — — 6] 
Common curb roof | — 145 
Ditto, without purloin or collar beam 3] 6 
Framed roof, with 4 pair principals, 
— and nails — of 6 


2 
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| Carpenters Prices. 
Girt roof framed, 10s. or — 


Roofing repaired, ſtrengthened, and 
furred, and ſome new added 


Ridge roll, per foot, running 
| Rafters feet, and eaves board 


Truſſing girders, including oak and 
labour to truſſing, per foot cube 


Ditto each girder — 
Groove 4 by 3, per foot running 


FURRINGS TO ROOFS AND NAKED 


FLOORS, | 

Inch and 4 deal furrings, nailed to ſides 
of rafters, per ſquare — 

Furrings to floors, from 48. to 


Ditto to ceiling for the plaiſterer 


Furrings to joiſts, done with double 
deal, 4 inches at one end 


Ditto with 2 inch deal, 6 inches deep, 


ſpiked to ſides of joiſts — 
Farrings with new whole deal, 5 or 

6 inches deep — 
New pan- tile lath furring — 
Labour and nails to furring with old 

5 ſtuff — — 

New furrings to under ſide of girder, 

per foot ſuperficial — 


| 


5 


12 


12 


by 


- BATTENING, 


5 
0 
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Carpenters Prices. „4 
BATTENING TO WALLS. R | 
Slit deal battening to walls, per ſquare 44 6 
3. deal ditto — — 6 
Inch deal ditto — 17 
Ditto with whole deal marginsçgs s 
Ditto with 2 inch deal, ditto 10 6 
Ditto with quartern 4 by 3 inches, 
ditto _ — | ji 
Ditto circular, in plain ribs, whole | | 
deal, 4 inches wide _—_— $2 
Battening to walls with old ſtuff, bur "0 
foot ſuperficial | I 
QUARTER PARTITIONS. 
Truſſed partitions, nails, and labour, 
per ſquare — — 0 
Common partitions, ditto, ditto 47 


Truſſed fronts to galleries, ditto, ditto | 12 


GUTTERING., 


- New whole deal bridged gutters and 
deal bearers, BY: foot ſuperficial | | 


— 6d. to 7 
Ditto and oak bearers, ditto 8 ; 
Ditto part new, part old — 15 
Ditto taken up and new laid, the ä 
boards moſt Parte ae — | EY 


New 
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Carpenters Prices. | To * 


; New whole deal ,gutter and bearers, - 
planed on under fide 7d. to 


Inch deal bridged gutters and fir bear- 
ers ditto 5d. to 


Fillet gutter pitched, per foot running 
Whole deal ditto, 14 inches girt, 
pitched — — 

— Whole deal arris gutters, pitched, per 


foot run — 


Whole deal trough gutter, per foot 
ſuperficial A 


1 


WATER-TRUN KS. 


Whole deal 41 inch water trunks, 
* pitched and fixed complete, per 
foot running Sa 
Whole deal 5 inch water trunks, 
Tn and fixed, per foot running, 


— 91d. or 

Six inch ditto \ — 
Six inch ditto, with impoſt, neck, and 
ſhoe — — 


Whole deal open trough, pitched, per 
foot ſuperficial 
- DRAIN COVERING | 
Rough whole deal drain gs 8 
foot, fuperficial 


Rough two inch ditto ff | 


w HH 
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Carpenters Prices, 4. d. 
Rough t two inch and 4 ditto 7 
Rough three inch ditto — 8 
WEATHER BOARDING. 
Wrought yellow deal ditto, per foot 
ſuperficial BY EET — 27 
Ditto per ſquare — | 1] 10 
Ditto planed and cyphered — 3 
Ditto per ſquare — 15 
Batten weather boarding, wrought two 
ſides — — 4 
Ditto per ſquare ä — 11131 4 
Planed ditto, and quartering to cheeks | 4 
Ditto per ſquare — | 1117] 6 
| New batten weather boarding, rebated 
and beaded, per ſquare — | 1115] 6 
Labour and nails to old ditto 5 
BOARDING FOR SLATING. 
Rough 4 inch boarding, per ſquare 18 
Ditto edges ſhot, ditto — 119 
Ditto and ſpringed, ditto — i. | 
Rough inch boarding, ditto I} 1 
Ditto edges ſhot, ditto — | i] 2 
Ditto and ſpringed, ditto — | 1] 31 
N. B. Covering on roofs for ſlates ſhould | | 
be bearty yellow ftuff, free from ſap. \ | | 
CENTERING. 
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Carpenter Prices. 
CENTERING. 


Common centering to vaults, per 
ſquare, from 128. to 


Labour to ditto, from 48. 6d. to 
Centering to groins from 16s. to 
Ditto per foot ſuperficial _ 


Centering to apertures, ſuch as gauged 
arches, &c. per piece 31 — 


Centering to windows, circular or 
plain, | — 5d. or 


Ditto to brick trimmers, per foot ſu- 


perficial — 2d. or 


8 In 


+ 


25 


* 


„ . 


| 


; 


14 


, 
8 


— 


— — 8 « 4 ” - 9 
2 2: — I 
I 4 * * I * 
a SIS EF. * * 0 
ä — 22 


| 


BARS. ——— 
— — SS. 
- — — 2 


—— —— — Oe 
57 7 * Lag 
,- — 8 — _ 
—- 2 
- = * 


5 


8 


sL IT DEAL, LABOUR, NAILS AND 
GLUE INCLUDED, 


1 flit deal, per foot ſuper- 


ficial — | * 
Ditto and edges ſhot, ditto 88 
Ditto and ledged or battened, ditto 
Ditto and plowed and tongued, ditto 


Planed one fide, ditto 2 


Ditto and glued, ditto _ 


Ditto rebated, or grooved and beaded, 
and plugged to walls, ditto 


Ditto and ledged, or battened, ditto 
Ditto and circular cut ditto 

Slit deal cover and bearers, ditto 
Ditto bent to ſoffits, per or ſuper- 


ficial _ _ 3 
Planed two ſides, ditto — 
Ditto and glued, ditto * 
Ditto and ledged, ditto — 


Rebated, or grooved and beaded ditto | 
Ditto and ledged, or battened, ditto | 


- 


JOINER's PRICES. 


4. 


— 


ES 


T 
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Foiner's Prices. 


Ditto and dove-tailed, ditto 

Two ſides planed, cut circular, ditto 
Ditto and glued up, ditto . — 
Prepared for carvers, ditto — 


Slit ſtops to doors, beaded, per foot, 
run — — 985 


Slit capping to wainſcot _ 

3 DEAL, LABOUR, NAILS, AND GLUE 
Tos INCLUDED. 

: ; 

Rough + deal per foot ſuperficial 


Ditto and edges ſhot, ditto — 


Ditto and ledged, or battened, ditto 
Ditto plowed and tongued, ditto 


Rough cover, board, and bearers, ditto 
Planed one fide, ditto 5 
Ditto and glued N 3 


Rebated, or grooved and beaded, ditto 


Ditto and ledged, ditto ho 
| Dove-tailed, or clamped, ditto 
Linings, wrought, rebated, and beaded, 


ditto — 3 
Ditto, covers, and bearers, ditto 
Planed both ſides, ditto 15 85 
Ditto, rebated, or, grooved, ditto 
Ditto and ledged, ditto - [Ia 


D 2 


„ 


| | 


— — = 
— _ —  —- — 
. 


* 
—U— = — —ͤ—ũ— : — 
1  —— —— — V— — — — — 
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Foiner*s Prices, 


Ditto clamped or dove-tailed, ditto 


Ditto ſcolloped, or cut circular, ditto 


Plinth torus, per foot, running 


INCH DEAL AND LABOUR, &c. 


Rough inch deal, per foot ſuperficial 


Ditto, and edges ſhot "os 
Ditto and bearers 5 
Ditto ledged, or battened, ditto 

Ditto plowed, and tongued, or rebated, 


ditto — 2 
Planed on one fide . 
Ditto, part plugged to walls ——— 


Planed one ſide, and tongued 
Wrought, rebated and beaded 


Ditto clamped, or dove-tailed 


Ditto and quirked-ſtaff on edge 


Wrought both ſides . 


Planed one ſide and plugged 
Clamped or dove-tailed — 
Rebated, beaded, and ledged 


Ditto and framed — „ 


Grooved, beaded, and led ged 
Inch deal, cut circular, on face 
Circular inch deal, wrought both ſides 


and 1 up —— <1 


+ 


6 


9 


XK 1 2 a n & UG + 


— 7 


Foiner's Prices, 


Inch cover and bearers to cornice 


Inch deal, torus plinth 1 


WHOLE OR ONE INCH AND DEAL, 
LABOUR, &c. 


Rough whole deal, per foot ſuperficial 


Ditto, edges ſhot 25 
Ditto, and bearers, ditto — 
Planed one ſide $A 8 7 
Ditto; and beaded . 
Ploughed and tongued === | 


Ditto, and clamped, or dove-tailed 
ditto on > ad 


Ditto cut circular, or ſcolloped 


Ditto ſunk, and moulded edges to 


ſhelves _ 225 
Rebated, beaded, and ledged 
Whole deal, and bearers 9 
Wrought two ſides = 
Ditto, and ledged 5 — 
Framed and grooved „„ 


Ditto and clamped, or dove-tailed 


Ditto ſeats to pews, rounded edge, 
and cut ſtanders | . 


Torus plinth —— =o 
Raking ditto, ſcribed to ſteps 
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L. 4. d. 


1417 
Circular 


| Foiner*s. Prices, 


whole deal, 


Circular 
ſides 


Whole deal, border boards, moulded 
on edge, and pitched, oak ſtakes to 
ditto, per foot running 4d. to 


wrought two 


II INCH DEAL, LABOUR, &c. 


Rough inch and 4 deal, per foot ſu- 
perficial 4d. or 


Ditto edges ſhot, and nails, ditto - 
Ditto, and bearers, ditto 

Flaned one ſide 

Ditto, and bearers 

Planed one ſide, and beaded 
Ditto, and rebated ; 

Framed, beaded, and rebated 


Planed one ſide, grooved for ſhelves, 


and moulded on edge 
Ditto clamped, or dove-tailed, ditto 
Planed both ſidęs 


Ditto, and rounded on edge and 
bearer 


Planed two ſides and framed 
Ditto two ſides and clamped 
Ditto and tongued 


Two ſides framed, bead, fluſh, and 
iquare 


* 


4. — — 


| 


PREY , 


| 
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. Joiner Price, 4. 4. 
Ditto and dove-tailed | FER 9 
Ditto and framed, bead and auſh, both 
__ ſides — — | - 
; Planed two ſides, and frained 10 
Inch and + deal, glued up, and worked 
circular both ſides _ — 1 
Inch and deal, prepared for the | | 
7 carver — --- 1 
TWO INCH, OR DOUBLE DEAL, LA- - | 
| BOUR, &C. . 
| | Rough double deal, per foot ſuper- | | | 
flicial — — | 6 
1 Ditto edges ſhot | — 7 
4 Ditto and bearers — ory IL 
4 Planed one fide — | 7 
Ditto and framed —— 9 
Ditto and clamped | | | 85 
1 Ditto keyed and clamped _ 10 
Double deal, wrought two ſides 4 Jos 
Wapught two ſides and rebated, 9d. 
oo === or 10 
: Ditto the heading joints, -looghed | 
and tongued | — 10 
: Ditto and clamped, ditto --- | | In 
. Planed two ſides, and framed | ho 


Joiner's Prices, 
Planed one ſide, and worked circular 
Two inch deal groove, three inches 
wide, per foot, running — 
TWO INCH AND 2 DEAL, AND LA- 
BOUR, &C. 
Roogh 24 inch deal, per foot, ſuper- 


Free from ſap, framed and beaded 


Two z deal, two ſides wrought cir- 
- cular _ _ 


Two half deal ruſticka =-- 


THREE INCH DEAL, AND LABOUR, &c. 


Rough three inch el per foot, ſuper- 
ficiall — —.— 


Ditto, edges ſhot, ditto 9 5 
Wrovght one fide — — 


3 


ficial VER —— 
Ditto edges ſhot, ditto — 
Ditto and bearers 2 — 
Wrought one ſide, per foot ſuper- 

ficial, 72d. or = | 
Planed, two ſides rebated ad beaded 
-Wrought and framed | 85 
Grooved ſtall board jb. 
Mitred plinth and baſes 9 
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Foiners Prices. £7 8 1h 
Ditto, two ſides \: aan | add | | Ir 
Wrought two ſides, framed, beaded, 
and rebated — l. 


Wrought both ſides, and edges framed | | 
and beaded «+++ 

| FEATHEREDGE DEAL. 

Boarding to hips and valleys 


Wrought both ſides and rebated, and 
bearers to ditto res — 


tobe ths 


SASH FRAMES, AND SASHES. _ 


Deal caled ſaſh frames, fir cills, and 
1 4 inch deal ſaſhes, double hung, | | 
with iron weights, pullies and pins, 
boxed in wainſcot, beads and 
tongues complete, at per foot ſu- 
perficial | Fs — 


Ditto with oak cills, — rp lp] 6. 


AT 


Deal caſed ſaſh frames, oak cills, inch 
and half wainſcot ſaſhes, double | 
hung with lines and pullies, per foot 


Ditto, double hung with wamnieor, bi 
beads and tongues | 


Ditto, the oak cills double funk - 


Ditto with half inch aſtragal maho- 
gany ſaſhes  ....- 


Ditto, the ſaſhes ſingle _ hung, exclu- 
ſive of the weights _ —_—_— 


Deal cafed frames, and two inch right 
wainſcot ſaſhes, ſingle hung, all but 
weights, per foot — |. 


E 


ö Joiners Prices. 
Ditto with braſs pullies — 


Ditto, with two inch mahogany aſtra- 
gal, and hollow ſaſhes, ditto - 


tebated, wainſcot pulley pieces and 
flips, two inch ſingle hung wainſcot 
faſhes, and braſs pulleys 


Ditto with wainſcot beads, and tongues 
Ditto, double hung 
Ditto, with two inch makogany aſtra- 

gal ſaſhes 


Deal cafed ſaſh frames, oak cills, re- 
bated, one inch and half wainſcot 
ſaſhes, inch deal infide and outfide 
linings,. whole deal pulley pieces, 
beads and parting ſtops, ſingle hung 
with lead weights, complete 


Ditto, with mahogany aſtragal one 
inch and half ſaſhes, ditto- 


Ditto, double hung” 


h— 


3 #n+ ——U — 


Two inch wainſcot ſaſhes, and caſed 


frames as before, ſingle hung, com- 
plete, as in the laſt article but two 


Ditto, double hung 


Ditto, with two inch mahogany aſtra- 
gal, and hollow faſhes, ditto 


Solid ſaſh frames, with large broad oak 


W „ „ * 


cills, one inch and half wainſcot | 


ſaſhes to ſlide fideways, with box 
wheels ta ditto, and beads and ſtops 


Thos with fir cills 


* 


1 


| 
Deal caſed frames, oak cills, double | 


1 
*. 


—— | 


6ͤ—— „— — — — —— — 
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Joi nr Prices. . 5. &. 

Solid ſaſh frames, and one inch and | 
half wainſcot fixe | ſaſhes, per foot | ] . 
ſuperficial . _ 7 41 
SASH FRAMES. 88 (4 


Whole deal caſed ſaſh frames with | 
broad fir cills | — 15 
Whole deal pulley pieces — 8 
Ditto, with oak cills _..... | | 7 
Deal caſed ſaſh frames with wainfcot | | | 
pulley pieces, beads, &c. oak cills | | [ 


double ſunk, for one inch and half | ] | 
ſaſhes to run ſingle, ditto — ws 


Ditto, for two inch ſaſhes, ditto | 


Ditto, to run double, with braſs boxes, 
and pullies for one inch and half 1 
ſaſhes, ditto — — If 1 

Ditto, for two inch ſaſhes — | {4 1] 2 


Deal caſed ſaſh frames, with mahogany | |] 
pulley- pieces, oak cills, double re- | | | 
bated, beads and tongues, double | 
hung, with braſs boxes, and pullies 
for one inch and halt ſaſhes, Gino. 


Ditto for two inch ſaſhes, ditto , ..... | | 
| 


Wainſcot caſed frames, &c. completed 
as above, to run double for two | ß 
inch ſaſhes, ditto CE. | | 

N. B. Saſb frames with circular beads, | 
the circular part to be meaſured | | 
double, the dimenſions to. be taken from | 
the ſpringing. 11 

3 ONE 


» » Foiners Prices, 
ONE INCH AND HALF 


SASHES, 


Oyolo ſaſhes, per foot 
ſuperficial 


Ditto, ſingle hung, 
ditto 

Ditto, double hung, 
. 

Aſtragal, and bien, 

ditto . — 

Ditto, ſingle hung, 
ditto — 

Ditto, double hung, 
. — 


Octagon figure ſaſhes, 
ditto 


Ditto, 
ditto 


_ 


— — 


ſingle hung, 


Ditto, double. hung, 


ditto 


„% © 


Circular fancy ſaſhes, | 


ditto 


Front window . ſaſhes, 
cant-cornered, ditto 


Flat ſky-lights, ditto 


Ditto, hipped and reveal- 
ed, ditto , 
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"Foiners Prices, | Deal [Wain- [Maho-- 
'TWO;INCH SASHES, | Saſhes. 7: 2 74,94 
Ovolo ſaſhes, per foot |. 4 |s. a. | 4. 
ſuperficial — 62 91 
Single hung, ditto | 741 10 
Double hung, ditto 919-814 
Aſtragal and hollow 
. TH tofn r 
Single hung, ditto „ ein 19h 
Double hung, ditto ien 4. 
Octagon figure ſaſhes, 1 
| ditto +: 1 n 
Ditto, fingle hung, | 
—_ — 101 221 7 
Ditto, double hung, | — 
ditto — — . 82 
Circular fancy ſaſhes, 
ditto 9 — 1 111 612 2 
Shop windows, cant cor- | _ : 
nered, ditto — 8 111 2 
Flat ſky-lights  — 812 
Ditto hipped and re- +. 
vealed ---- — 1011 3 
Circular domical ſky | | : 
lights, ditto —3.213-97. 
Oval domical ſky-lights | 3 6]4 2 
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Foiners Prices, 


Lead ſaſh weights, per pound — 
Iron ſaſh weights, ditto - — 
Common red and white ſaſh line, per 
yard | | — 1 * 
Fine white ſort, ditto ..... — 
The very beſt, ditto Te 
Inch and half ſaſhes, made to old | 
frames hs aa 
Old ſaſhes and glaſs from 6d. to e 
Old ſaſhes repaired, fitted and fixed, 
with doors and partitions _ 
Ditto, and frames repaired — 


Two inch wrought ſcroll fan-ſaſh 
over the door _ ..... 


B OXING AND HANGING STILES, 


Inch deal boxing ſtiles, per foot ſu- 
perficial Sen 


Ditto, planed two ſides, framed, 
beaded and rebated — 


Whole deal ditto, framed and ſplayed 


Ditto planed both ſides, and cut 


brackets | IO. "3 


Inch and half deal boxing ſtiles, | 


wrought both ſides 5 — 


Inch and half deal hanging ſtles _— 


Double boxes for ſaſhes to ſlide double, 


„ 8, 


per foot running ae 


Foiners Prices. 


Single ditto Ay 4 r 
Moulded architrave boxing 
D Ao. 

x inch dads, level, ſkirted, and caped, 
per yard — — 

Raking ditto to ſtairs, ſcribed to ſlepe. 
ditto — 

Inch deal dove-tailed dado, per foot 
ſuperficial, — 5d. or 
Ditto keyed — fads 
Ditto raking to ſtairs — 


Whole deal dove-tailed dado 
Ditto raxing — p — — 
Common circular dado is generally paid 

for double, and the cylinder which it 


is glued upon charged extra; but it 
ought to be valued according to the 
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manner the workmanſhip tis executed, 


Whole deal circular dado, glued upon 
a cylinder, backed and wedged, in- 
cluding plinth and torus, executed 
in a maſterly manner, true to the 


fweep, per foot ſuperficial — 


Ditto deal circular raking dado to 
ſtairs, the plinth and torus, all the 
way ſcribed down with the grain 
horizontal, the moulding of the 
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Foiners Prices, er „ % d 


torus to be two inches above the 
noſing of the ſteps, and not filled | 
in with . nor true to the ſweep, 


per foot ſuperficial | — Na 4 
5 WAINSCOTING, | 4 
Inch deal ſquare framed dwarf wain- 
pot, —— and ſkirted per yard 2 
Ditto raking «+ — 3 
Ditto framed to the top 2 
Whole deal ſquare wainſcoting, 28. | 
6d. per yard, 2s. 8d. to — 3 
If the joints are pitched on the back | 
ſide, add per yard 1 
Dwarf ditto, pannelled, part new, part 
old 5 1 


Deal ſquare wainſcoting, including | 
cornice and ſurbaſe 


2 
Dwarf ditto 3 
Deal wainſcoting, quarter round, and ; 
raiſed pannels 44 K-24 
Low ditto — —— 4 
| Bead and fluſh deal wainſcoting 4 
Ditto framed only fluſh for a wo. 


canvas — * 


- Deal wainſcoting, quarter round, and 
flat pannels, 4 inch margins, and | 
inch and + framing, and old pan- | | 
nels | _ — 1 3 


— 
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: 4 1 | 
Foiners Prices. „ 


Ditto ovolo, or quirk o-gee and bead, [|| 
with pilaſter pannels, and 6 inch | 
margins ditto — — 


4 
Raking ditto — — 1. 5 
5 
5 


Ditto with raiſed pannels ditto 
Ditto raking ditto — -— 


Ditto and flat pilaſter panel with 
inch dado bottom 3 5 3 


Deal wainſcoting ovolo and flat pan- 
nels, new inch and 2 deal framing, 
and old pannels — — 313 


Ditto with 5 inch margins —1 1.4 
Raking deal ſquare wainſcoting to 


ſtairs, including capping and fkirt= | | 
ing, ſcribed to ſteps — 3]. 6 


Deal wainſcoting, ſtruck with quarter 
round and flat pannels, the framing 
of whole deal, and the pannels of | | | 
two cut deal — — 139 

Ditto the framing of inch and 4 deal 44 

Ditto as above, the pannels part inch 4h 
and part two cut deal — 44 6 

Ditto raking, including the half rails 


and torus baſe and plinth, girt mea- * 
ſure — — 1 1 


Deal wainſcoting, bead and fluſh, the 
framing of whole deal, and pannels 
of inch deal! — — 44.6 


to vF F Inch 


— 


* 


r 


4 


| Foiners Prices, 
Inch and 4 deal wainſcoting, ovolo, 
flat, and inch deal panhels — 
New deal fluſh work, part inch pan- 


nels, and inch and half deal framing 


Whole deal framing, 2 pannels, OG, 


or quarter round, — 38. to 
Ditto inch pannels, bead and fluſh, 
—— — — 38 3d. tO 


Ditto raking to ſtairs — 48. to 


Inch and 4 framing, inch pannels, 
OG, flat dado included — 48. to 


Ovolo flat, with 6 inch margins, 
| 48. 3d. to 
Two inch framing, three inch margins, 


ovolo flat, inch pannels — 
Two inch wainſcot framed ovolo or 


quirk o-gee and bead, and inch flat 
pannels _ — ] 


= 
Lay 
- 


Ditto raiſed pannels, the margins not 
leſs than fix inches — — 


Ditto ovolo or quirk o- gee and bead, 
flat pilaſter pannels, 7 inch margins, | 


whole deal pannels, ſquare backed 
and keyed — — — 


Two inch ditto, ovolo or quirk o- gee 
and bead, 14 inch raiſed pilaſter | 


pannels, with an aſtragal moulding 
on riſing, ſquare back and keyed, 
and 7 inch margins, — 7s. to 
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N Bs Foiners Prices. | "0 3. d,. 
$a Whole deal framed fluſh to chimney N 
5 fronts, per yard — 3 | 
Whole ſquare deal „e | 7 
6 framed to old pannels +419 2 
Raking ditto, to old pannels — 1214 
313 Old ſquare wainſcoting, new framed ; 
and fixed, labour, glue and nails, | | 
; 6 — — 18. to 1 3 
| 6 Old quarter round and raiſed pannels, | 
ditto, repaired and fixed, 1s. 3d. to 116 
Labour and nails to old wainſcoting 
3 refixed — — io 
6 Ditto to old wainſcoting and linings, N | 
5 altered, refitted, and fixed, per foot | | | | 
| ſuperficial _ — 14 | 
New quarter round flat pannels to | 
; piers — — _  _— . 
Inch deal raiſed pannels to old wain- | | 
| 5 {coting — — — ä 6 1 
| 6 PARTITIONS. RY 
1 Inch and half inch deal partitions, „ | 
planed both fides, ploughed and 
tongued, per foot ſuperficial — 4 
6 Whole deal mixed with ſlit deal — | | 6 
Whole deal partitions framed, ſquare | 
both ſides, and : inch pannels — 6 
Rough inch and + deal, ledged par- | - 
p titions, edges ſhor | — 8 
F 2 Inch 
ole 


1 
* - ny , 
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FJoiners Prices. 


Inch and 4 board and brace TIP 


Inch and + deal partitions, framed, 
fluſh and ſquare meaſured, one face 


Dwarf ditto, framed, ſquare on both 
ſides — — — 


Inch and 7 
part ſquare work, upper part latticed 


„Inch and < 
both ſides, and grooved,.moulded 
edges — — 


Ditto and framed ſquare with 3 3 inch 
pannels — — 


Two inch partitions framed ſquare 
with inch pannels. — — 


Ditto ovold one fide and Hat pannels 
Ditto ovolo both ſides and flat pannels 
Ditto ovolo and raiſed pannel one fide 
Ditto and raiſed pannel both ſides — 


Two inch deal partitions, bead, fluſh 
and ſquare both ſides — — 


Two and Z ditto — — 
Rough two and 4 inch deal partitions, 
per ſquare _ — 


New three inch deal partitions, framed, 
fluſh on one fide, and ſquare on the 


other, per foot — —— 
Old partitions refitted and fixed, per | 
yard — — — 


9 


deal partitions, the lower | 


deal partitions, wrought - 


þ GG — O © 
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CLOSETS AND CHIMNEY FRONTS, 


Inch deal framed fluſh to chimney 
fronts, per yard _ — 


New whole deal, framed fluſh to chim- 
ney fronts, per yard — — 

Inch deal framed cloſet fronts, and 
doors in ditto, per foot ſuperficial 

Ditto and framed fluſh with pannels 


Whole deal ovolo, and flat fronts of 
cloſets, with a two pannel jib door 
in ditto, dado let in, and cutting 
mouldings, &c. at per foot — 


Whole deal ditto — EC I 


Inch and 4 deal front to cloſet, and 
whole deal two pannel ſquare doors | 
in ditto _.. — 2 


Ditto framed, fluſh and eu = 
Ditto ovolo flat and ſquare back — 


FRAMED GROUNDS, 


New flit deal grounds to ſurbaſe, and 
whole deal. capping, moulded on 
the edge, per foot running — | 


Slit grounds, planed two ſides, and 
beaded, per foot ſuperficial _ 


Inch deal narrow grounds for mould- 
ings, per foot running _ 


Inch framed. grounds, planed both 
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Joiners Prices. 


ſides, and rebated, _ foot * 
ficial 98 — 


Ditto dove - tailled — 


Whole deal framed n planed 
on both ſides 


Whole deal framed grounds, planed 
on both ſides, and rebated linings 


Whole deal framed grounds, planed 
on both N and dove-tailed — 


Inch and 2 framed grounds, planed 


on both Les — — | 
Ditto planed on both ſides and rebated 

linings ' — — Sink 
Ditto and dove-tatled — — 


Old whole deal grounds refixed, with 
new bearers _ — 


BOARDED FLOORING. 


Sound boarding and fillet, per ſquare | 


3. Deal boarding ditto — _ 
R inch deal flooring, edges 
jointed — | 
Rough whole deal flooring — 


Ditto, rough, ploughed and tongued 


Labour and nails to old ditto, from 


— — 58. to 


White inch deal flooring, folded, 
from 258. to 


2 


L. 


5. 


18 


rs| 


d, 


5 
6 
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Foiners Prices. 


Yellow ditto — from 3os. to | 


White whole deal folded floors — 


Yellow ditto, _ from 36s. to 


, 


Ditto rebated — — 


Whole deal folded floor, on oak 
ground joiſts, — from al. 5s. to 


Whole deal floor and : JT per foot 
ſuperficial | — 


Whole deal boarding and Joiſts. for 
lead, the boarding full of holes 


Labour and nails to folded floors pre- 
pared out of old boards, liſted, ſhot, 
and laid per ſquare, 6s. to 

Old ditto, in ſundry pieces, the head- 

ing joints all cut with a chiſel, per 
ſquare 


New whole deal "ſtraight, joint floor, 
nailed on the edge, heading joints 


ploughed or tongued, 458. to 
Old ditto, liſted and layed — 
Ditto, ditto and planed over — 


Rough inch and + deal flooring 


Inch and + yellow deal folded floor 
Ditto, rebated | 


ed of ſap and large knots, natled 


- 
Ditto, jacked over and ſhot _- — 


| 


ö 


| 


| 
| 


| 
1 


| Lis 
Whole deal ftraight joint floor, clear- | 


* — 
3 — —— ——— — — — — — — — * 


Clean deal ditto, 
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Foiners Prices. 


Ditto, - the heading joints ploughed, 
tongued, and nailed on the edge 


Straight joint flooring, prepared out 
of old boards, liſted, ſhot and re- 


laid * 4 


Old clean deal Sor, planed over 


Inch boarding and joiſt for lead, 55 
foot ſuperficial — 


Old doweled floor, re-laid, per FIR 
Ditto, re-laid and planed, from 20s. to 


New ſecond beſt-doweled floor from 
60s. to 


from gos. to 


Second - beſt doweled batten floors 
per ſquare from AI. 5s. to 


Clean batten doweled floors per 


ſquare, — from 51. to 
Rough two inch deal floor — 
Ditto edges ſhot — — 55 
Ditto folded — 128 
Ditto ploughed and tongued . 
Ditto rebated 


Ditto ſhot free from ſap, ſtraight joint 
and edge nailed  — — 


New right wainſcot flooring 


Right wainſcot inch and 4 bh | 


£+ 


doweled 


— 


2 


©. 4 


— 


Joiners Prices. 


Inch and right wainſcot floors with 
heading joints, ploughed, tongued, 
doweled, and well laid 71, to 


Inch and + clap-board wainſcot 
Inch and 3 ditto 


= 


| 
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A TABLE, to ſhew how many 10 or 12 feet- 
deals will finiſh a ſquare of flooring at fix dif- 


ferent gauges. 


1 


| Su erficial 
Inch to Feet P 
Gauge. Boards Fr. Tach 
wanting 
Feet. Inch. 
at 5 24 and o o 
| 6 20 E | 
7 174 40 
8 15 O ,O 
4 2 6 
| 10 r 
inch 12 Fee Zuperficial 
Gauge. 3 E & Inch 
hdd {ads | wanting 
133 Fe Feer. Inch. 
atf 5 20 ſand] o o 
e 
7 1 
„ e 
5 31.3" 1 O 
TEES. cc, IO 0 O 
: E - 


LININGS 
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- 
1 


; LININGS. 


2 deal linings and battens behind 


* ditto, per foot _ - - 
. 2 deal beaded linings 8 2 
1 deal linings, wah and n 
| per yard — 


Inch deal linings, framed Bann per | 


foot ſuperficial = 


Inch deal beaded linings 25 — | 


Whole, deal nan rebated and 
beaded - SR 7 


Ditto and framed Huh 3 3 


Back linings to ſhutters, framed 
W 711; 1 24 


Ditto framed fun.. 
Two inch rebated linings —j—— 
Labour and nails to old linings, per 
a 1 ace 1 8d. to 
Inch and a 2 right wainſcot, rebated door 
linings, per foot ſuperficial e 


s K 1B TI No. 


Slit deal ſkirting, per foot ſuperficial . 


Ditto raking ditto, ſcribed. to* ſteps. 
3. deal ſkirting, ploughed moos] 
Raking ditto, ſcribed to ſteps „ 
Inch del level ſkitting | 4 


{ 


| £ 5 


co Un 


10 


* 


Labour and nails to ſkirting, prepared 


— * 
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Inch deal beaded level Kirting 
Inch deal raking ditto 541 4. 
Raking ditto inch deal Jevel ſkirting 


. 
W „ „„ 


Whole deal level ſkirting e 
Whole deal raking ditto, planed, two 
ſides framed and rebated 2 


out of old flooring downs; fixed and 
ſcribed to ſteps _ .... Fat Gow | 


Inch oak-ſkirting, planed 4108. 
N. B. F plugged to walls, add 2d. 
per foot ſuperficial, and if raking 
ſcribed down to fleps, add 14. per foot 
more than raking ſeirting. — 


— — 


TORUS SKIRTING. 


3 Inch level plinth and torus rebated,, 


per foot ſuperficial ..... 540k) 
Raking ditto A. 155 
Ditto to ſtairs ſcribed down with the 


grain horizontal, and the torus |. 


moulding to be two or two and 2 


inches above the noſing of the ſtep | 


Inch deal, level torus „ 
Ditto raking bens? N 
To ſtairs as above 
N. B. I whole deal plinth and torus, 


o 


for level, add 2d; for raking, id, 
G 2 


3 
| 
| 
| 
| 
| 
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| Foiners Prices. | rd. 

| mbre per foot ſuperficial ; tircular Air. l 
ing, cradled, or bended to ribs, is paid 

| double meaſure. | 
* | DOORS FITTED AND HUNG, | i, | 


Slit deal rough, grooved and ledged, 3 
Per fo e. 2 b 3 


Slit deal doors, ledged ag pegel 
per foot ſuperficiall . 32d. or 


14 
inch deal rough, grooved and edged | | | 4 
Dre planed, rebated and beaded _ 5 


IIe DOORS, „1 | 


Rough ledged inch doors | 2 BE Nog | | | 5 
Inch deal ledged doors n 3 16 
Lo rebated and beaded ie 63 
4 ' WHOLE DEAL DOORS, - ; 
Rough whole deal ledged doors ..... | | | 6 
Ditto planed, rebated and ledged ..... | - 
Ditto ploughed, tongued and beaded | | | 8 


Whole deal ledged doors, the upper | | 


part for wire- work 6 
Whole deal two pannel ſquare doors 3 
„ MOLE 6d. or | 63 

Ditto bead fluſh and ſquare, 7d, to 8 

Ditto bead fluſh both ſides, 9d. to | 10 

Whole deal ledged coach-houſe Coors 81 
braced: * —— ny | io 
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Joiner: Prices. 

Two pannel jib door, fluſh' and 
ſquare - — - 

Four pannel ſquare Joon 4 — 

Six pannel ditto - - | 


Ditto ovolo o-gee &c. four pannel 
fluſh and ſquare back - . 


Six pannel ditto - 6 


Ditto four pannel, raiſed one fide and 
ſquare back - — - 


Six pannel ditto - „ 


INCH AND HALF DOORS. 


Inch and ꝝ deal ledged doors, ploughed 
2nd tongued, per foot ſuperficial 


Two pannel ſquare doors En 
Four pannel ditto 4 : 
Six pannel ditto - - 9 


Ditto quarter round, flat and * 
on the back 


Ditto jib door, bead and m_ on both 
ſides - - 8 


Ditto jib fluſh and ſquare, the lower | 
part dado, dove-tailed in, and FOR 
mouldings included 3 


Two pannel doors, ovolo flat, bead 
and fluſh - — — 


Ditto, bead and fluſh both ſides 
I 


_ 1 


Inch and 2 


— — ——— —— — — 
- - 


* 


Joiners Prices, 


two pannel ſquare doors, 
with fnnciicutir heads - * 4 


Two pannel doors, quarter round, and 
flat and ſquare on the back - 


Three pannel doors, dead fluſh and 
10 5 


ſquare - 


Ditto ovolo flat and Pr - 5 
Ditto bead fluſh and ſquare, - 


dd. to 
Ditto bead and fluſh both ſides, 10d. to 


Ditto bead and fluſh door, * circu- 
lar head — - 


Six pannel blank door, bead * guſh 
Six pannel door, bead, fluſh and ſquare. | 


Ditto ſquare on both ſides - - 


Six pannel door, ovolo flat, bead and | 


fluſh back — a . 
Ditto quarter round, one fide ſquare 
on the back = : 6 


Ditro the lower part bead and fluſh, 
the upper part ovolo raiſed and 
ſquare on the back - b 


Saſh door, lower part framed ſquare 


Bead and fluſh ſaſh door-and ſhutter 
Folding doors, bead, fluſh, and ſquare 


TWO INCH DOQRS, 
Two inch deal four pannel fquare- 


work doors, per foot ſuperficial 


- from gd. to 


— 8 
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Foiners Prices, 


Two inch deal four pannel doors, 
ſtruck with ovolo or quarter round, 
and ſquare back 5 . 


Ditto ſtruck both ſides with ditto ..... 


Four pannel door, beaded and fluſh 
and ſquare, ll rod. to 


Ditto, bead and fluſh on both ſides 
Ditto 1 ie 


Four pannel folding doors framed 
bead and fluſh, and ſquare 3 ; with 


circular head aback 
Six pannel doors, bead and fluſh and 
ſquare — ao: 


Ditto ovolo flat both ſides, FIVE 1 3d. to 
Ditto bead and fluſh both ſides, 14d. to 


Ditto with broad margins Hey 
Six pannel doors, ovolo flat, and bead 
and fluſh 9 2 
Ditto ovolo flat, two ſides with double 
margins 5 0 
Six pannel door, quarter round, ſquare 
o N 


Ditto ſtruck both ſides with an ovolo 


Ditto with double margins . | 6 a6 


Six pannel jib door ovolo, and flat 


Saſh door, the lower part bead and 
fluſb, and Ln back Kt 
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Two inch and + deal door, bead fluſh 


Ditto folding - = - 
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Foiners Prices. 


Ditto the lower part ovolo and flat, / 
Bis. bead and fluſh bak 


„ 3 1Y r4rY door, the bottom part 
fluſh and ſquare ; the top part 
Le in with ſaſhes and ſhutters 


Ledged door, the ledges dove-tailed 
into the doo 


TWO INCH AND QUARTER DOORS, 


and ſquare, with ſaſhes and 'ſhutters 


to the upper part, per foot ſuper- 


Bo: ec P | 
Six pannel deal door, ovolo and flat 


both fides 1 1 1 


TWO INCH AND HALF DOORS. 


Two inch and + fix pannel door, ovolo 
flat, and bead and fluſh on the back, 
per foot ſuperficial — 


Ditto bead and fluſh on both ſides 


Six pannel door, ovolo flat on both | 
ſides - - — 


Ditto with broad munnions FR bead 
Blank ditto 8 — 2 


Six pannel doors, raiſed SR on 
one ſide and n and flat on 15 


4 


| 


other | - - | 
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9 Foiners Prices, 1 „ 4 48 


Ditto ovolo and raiſed pannels on | ] | 
both ſides Y 1 440 


Six pannel doors, framed bead Rs 
fluſh' in front; and ovolo raiſed on 
the back with an ovolo on the | 

raiſings - - — 


| 
Six pannel doors, bead and fluſh at | 
| 
| 


bottom; upper part the pannels 
ovolo raiſed and bead on the raiſings, | }- 
and ſquare on the back nl 


Six pannel door, ovolo flat one fide, | | | 
octagon pannel the other . — | $2þo 


Six pannel door, ovolo and raiſed with | 
bead and hollow on the front, ande 
ovolo flat on the back — | 1 0 


Four pannel door, bead and fluſh on | | 
both fides — — 11 8 


Deal folding doors with ſaſhes and | | | 
r np 


Saſh doors, fluſh and bead, two ſides | | 1 
with ſhutters to ditto — 11 2 


All doors, cut, refitted and hung, each | | 1 


All doors, pieced, fitted and hung, per | 
foot ſuperficial _ — 12 


Ditto, new framed, fitted and hung — 1 


Labour and nails to ledged doors, 
made out of old tuff _ ..... } 


Labour and nails to old doors bo- bs | 
H lection 


k 4 kh —— 
* 


Two inch wainſcot ſaſh doors, the 


Two inch and + ditto — ha 


Two inch and - ditto, one fide raiſed | 
and ſquare back — 3 


Two inch and 2 ditto, ovolo and flat 


Two inch and 
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Foiners Prices, 


lection, raiſed pannels re-framed [ 
and re-fitted — — | 


RIGHT WAINSCOT DOORS, 


Inch and right wainſcot ledged doors, 
per foot ſuperficial — — 


bottom ovolo and flat, and bead 
- fluſh. _ 18d. to 


Ditto felding hatch doors, ovolo flat, 


bead fluſh back — — 


Two inch ovolo, or quirk o- -gee and 


bead, with double margin in the | - 


middle, raiſed pannels both fides, 


with aſtragal mouldings on ditto, | 


the raiſings croſs bended — 


n — 
Two inch and wainſoor' ſaſh door, 


the bottom part bead and fluſh both | 


fides _—— 


wainſcot hatch doors — 


Two inch and + wainſcot ſaſh * | 
framed, raiſed pannel, ovolo on the | 


riſing, bead and fluſh on the back, 


bead and fluſh right | 


and ſaſhes ſtruck with two members £ 


Yor 


d. 


MAHOGANY 


wad Mo 
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+ Foiners Prices. 
MAHOGANY DOORS, 


Two inch and + ſolid mahogany fold- 
ing doors with ovolo or quirk o-gee 


and bead, raiſed pannels both ſides, 


face of pannels veneered one fide, 
face and riſings veneered on the 


other ſide, with an aſtragal mould 


ing and bead, + Put on round all the 
pannels, at per foot ſuperficial, from 


Ie <a G—_ | | I OS, to . 


Ditto two inch blank doors one fide, 
. from 6s. to 


Ditto jambs and ſoffits, from 6s. 6d. to 


Two inch and q ſolid mahogany fold- 
ing or double margin doors framed 
quirk o-gee and bead, both ſides 
raiſed pannels, with aftraga], or 
ovolo mouldings round ditto, raiſ- 

ings croſs bended, or fluted, face of 

annels, ſtiles, munions, rails and 
edges of the ſtiles, veneered on both 
ſides alike, with curious veneers, 
N "Rd from 128. 6d. to 


Ditto two inch blank doors to ditto, 
— "7 from 8s. to 


Joi and ſoffits ditto, from 88. 6d. to 


Ditto two inch and ; framed ovolo, or 


uirk o-gee and bead, raiſed pannels 
both ſides, veneered on face with an 
1 moulding round one ſide, 


H 2 


13 


and 


—— — 
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Foiners Prices, 


and ſolid raiſings on the other, 


Blank doors, one fide, from 6s. to — 
Ditto two inch and 4 mahogany door, 


flat pannel, veneered on both ſides, | 


with a ſmall moulding round ditto, 


— — from 8s. to 

Two inch mahogany doors OG flat on 

both ſides _ 8 ne 
33 G ATE S. 


Two inch gates rebated and beaded, 
ledged and braced with inch and 2 
deal, per foot ſuperficial . 


Two inch and 4 gates in eighteen pan- 


nels and a wicket in ditto - os 


Ditto in nine pannels, wrought with a 
moulding and raiſed pannels on each 
fide, and ſmall gate in ditto — 


Three: inch deal, framed gates in 


thirty r bead and fluſh on 


BT 13 eee 
Slit deal ledged ſhutters, "oe foot ſu- 


perficial Ad en t — 
2 deal ditto, ditto— — 
Ditto two heights a . — ice Fg — * 
4 deal n clamped d. or 


I 
I 
I 
\ 
I 
\ 
y 
1 


— 
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Ditto in two heights — 53d. or { | | 6 
Inch deal ditto Sud. or GE 
Ditto in two heights - + 7d. or 172 
Inch deal clamped back — one 

height 6 
Ditto two heights | 7 
Inch deal one pannel ſhutter, bead 
fluſh and ſquare on the back | 7 
Inch deal frame ditto two pannels - 71 
Ditto in two heights — 1 1 18 
Inch deal rebated ſhutters 47 5 
Whole deal clamped ſhutters, 7d. to | | |g 
Ditto in two heights | | 9 
Whole deal rebated ditto — | 7 
Two pannel ſquare ſhutters ..... 16 : ap 
Ditto in two heights —— _ ..... 73 
Two pannel ſhutters, ovolo and flat, 95 

fluſh and bead, the rail prepared for | 

cutting enn 8 
Ditto in two heights „„ | | 9g 
One pannel ſhutters, bead on and [oy Fn 

ſquare back | | 9 
Three pannel ſhutters, bead 10 fu 

both fides | — — 11 
Ditto in two heights „f 
Four pannel ditto, bead and but and 

aul both ſides — — Tir 
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Ditto in two heights — — 


Two pannel quirk o-gee. and bead | 
with a ſmall moulding on ditto, 
bead and fluſh back in one height 


In two heights ditto RW 12.» uk 
Ditto framed three pannels ditto, one 
- height — 522 
Ditto in two heights _..... LE 


INCH AND HALF SHUTTERS. . 


Inch and æ two pannel ſquare ſhutters 
with broad rail SSC; eee 


Ditto in two heights — — 
Two pannel ſhutters, ovolo flat and 
fluſh broad rail prepared for cutting | 


Ditto in two heights «++ — L 
Ditto framed in three pannels one 

height 

Ditto in two heights = —. — 
Two pannel ſhutters, bead fluſh and 
— {ſquare 

Three pangel ſhutters, ovolo flat and | | 

fluſh BTW ae TL ee | 

Ditto bead and fluſh on both ſides — 

Four pannel ſhutters, ovolo flat and 1 

_ fluſh, with broad rail for cutting — 10 

Ditto in two heights . ..... Il] ]s ( 
Ovolo flat and bead fluſh frieze pannel | [| 


| ſhutters nana W 6 9 „ „ 10 
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Ditto in two heights. — n 


Ditto framed quirk o-gee and bead, 
and flat pannel, with aſtragal mould- 
ing on ditto, bead and but back in 
one height — / — 


Ditto in two heights bin Fe 


Ditto framefl quirk o-gee and bead for | 
any fancy moulding, raiſed pannel 
with moulding round ditto, ovolo 
and flat back, one height, from 

18. 4d. to | 


„* 


— 900 


Ditto in two heights — — | 


Ditto the raiſings on the pannels with | 
flutes and eyes, &c. one height — 


Ditto in two heights - - 


Glued circular ſhutters, ona and fluſh 
on the face = — — 


Ditto in two heights 23 £ 


TWO INCH SHUTTERS. 


Two inch four pannel ſhutters, ovolo 
flat and fluſh, hung in two heights 


Two inch four pannel ſhutters, bead 
and fluſh on both ſides - = 


Old inſide ſhutters, repaired, ſhot, re- 
bated and hung - - 


Old deal ſhutters, new TER. iced. | 
and hung - 


Old ſquare ſhutters, ew vers fee and 


hung - | 


Q\ un 


o K © O 
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RIGHT WAINSCOT SHUTTERS, 


New inch and ꝝ right wainſcot ſquare 
flaps to ſhutters - - I 


Ditto in two e e 


Inch and =: ovolo wainſcot ſhutters, |- In 
in three 3 flat, and {quare back In 
in one height 3 16 
Ditto in two heights - - 11 8 


Wainſcot ſhutters to anſwer a two 
inch and a Z ſaſh door framed with 
raiſed pannel, ovolo on the raiſing, | 


bead and fluſh on the back — 114 
2 JAMBS AND SOFFITS. * 


Slit circular bent ſoffits, per foot ſu- |. 
perficial WT, - - 6 


Ditto with canvas glued at the back. | 1 
Circular veneered ſoffits — 1 
Plain circular ſoffits, of inch deal ve- 44 
neered _ = s K RY 
Whole deal ditto — - "= 
Ditto framed ovolo in four pannels - 
Ditto framed ovolo in two pannels - 


N. B. Circular framed ſplayed ſoffits to 
be paid for treble the price; and all | 
circular fplayed foffits, in a circular | 
wall, paid for four times the price 1 
. common, Sc. 


1 


e 5 Re” 0 - IE. © oa tw 


— ESR 


= 


© Foiners Prices, 


Whale deal grooved ſoffits 
Plain whole deal rebated ſoffits ad 


Whale deal four pannel foffits, OG 
flat 


Inch and J deal grooved foffits - 2 


Inch and 
and flu . 


Ditto framed ovolo and flat 
Circular two pannel ditto 
Whole deal rebated jambs, per foot 
ſuperficjal * — 
Ditto ſquare on both ades — 
Whole deal door jambs, bead fluſh 
and ſquare on the back 
Ditto wrought on the back 
Wrought on the back, as in the firſt 
article 


Ovolo flat pannel jambs and ſoffits 
and backs to windows and bearers 


Whole deal jambs, double rebated | 


One inch three pannel framed ovolo | 
and raiſed pannel, double rebated 
jambs and ſoffits — — 


Ditto with pilaſter pannels ditto 
Ditto mouldings on riſing 
Ditto framed 


— 


— 


ſquare ſoffits, framed bead : 


|. 


quirk o-gee and head | 
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5. 


| 


flat pannels and an aſtragal on ditto | 
} 


18 


_- _ lb 
—— — 
— — — SAY — 2 — Pa * — — * — 
- 
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Joiner 4 P rica. 


Two inch jambs and ſoffits, 3 ö 


o-gee and bead flat pannels, with 


an * round ditto, double re- 


bated 


Ditto with raiſed pannels, ovolo on 
raiſings 


Ditto with flutes and eyes on raiſings 


— 


Two inch deal framed door jambs 


Two inch deal ovolo jambs and ſof- 


fits, the pannel raiſed 258 bead and 
hollow 


Inch and + wainſcot jambs and ſoffirs, 
framed, ' raiſed pannels ovolo on the 
railing 


—— 


BACK AND ELBOWS, 


Inch ditto framed ſquare, bee foot ſu- 


perficial | — _ 
Ditto framed fluſh, ditto — 22 


Whole deal framed ſquare, ditto— 
Ditto ovolo and flat, ditto 


Ditto ovolo and raifed pannels, ditto 
Ditto bead and butt, ditto 15 5 


Ditto bead and fluſh, ditto 17 | 


Ditto inch and +; framed ſquare, ditto 
Ditto ovolo and flat, ditto 2 
Ditto and raiſed panness—ᷣ— — 
Ditto mouldings on raiſings, ditto — 


\ 


© — 


1 
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Foiners Prices. 5 
STAIR-cASES. 110 | 
' STEP RISERS AND SPACES, | 
New whole deal ſteps, riſers and car- 
riage, per foot ſuperficial — 1:1. ]19 
Ditto with moulded noſings RS Yr; 
Ditto curtailed at both ends — if 8 
Cm lama deal ſteps and riſers, | | | 
— 7d. to 18 
Clean Chriſtiana whole deal ſteps and . 
_ riſers with moulded fronts, 1s. 4d. to 1 6 
Ditto curtailed and veneered over — | 2 6 
Whole deal ſteps and riſers, with WP! | 
moulded fronts, not quite clean — | ] i} 3 l 
Second beſt whole deal ſteps and NN | L 
with mouldings — — I 4 
Ditto the noſings glued, and none | | 1 
but ſmall pin knots — — | | i; 2 4 
Common whole deal fteps and riſers, 1 
and labour to old ſtrings — 117 
Ditto with old bearers — — 42 9 
Ditto with new 2 5 boards and vo a 
| bearers — 4 8 q | 
Ditto part new * part old — 11 | 6 N 
Inch and clean ſteps, riſers, carriage | | 1 
and moulded fronts — 18. 6d. to | | 8 
Second beſt ditto e ee 
Inch and = deal ſteps, efiern and, car= | || 
rage — — 9 


12 - Old 


- 8 {4 
_ p 6 
6 ——ẽ l 2 — — 
s 


88 


| Y Joiners Prices. 

Old ditto new worked _ ſet — 
New rough inch and : deal ſteps, 
riſets and carriage complete — 
New double deal ſteps, riſers and 


bearing brackets to ditto, and labour 
to old ſtrings 
Clean! deal doweled .: ſpace and joiſts 
Second beſt ditto <ul 
Inch and 4 right wainfcot ſteps, 
riſers and carnage with * 
noſingz 


Inch and 4 right wainſcot ſteps and 
riſers with . fronts, including 
carriage ſtrings, &c. 


” 


— 
— 


N STRING BOARDS. 


Whole deal ſtring boards, planed + 


two ſides, and framed into newels, 
per foot ſuperficial!l 


Inch and ditto 
Ditto ſingle ſunk and beaded _ 
Ditto double ſunk ditto == 


8 K 
— 


8d. to 


Inch and æ deal architrave ſtring board 

N. B. If inch and : ud rü. per foot 
Superficial, as if araular double meu- 
Jure 

E is a cuſtom with ſome to i the 

den | 


band. balufters 15. ring 


— X 


— CY 
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rr bo en Boat eafetd hn! as 


10 
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| Foiners Prices. 


boards all together, ſome by the foot | 


running, and others by the foot ſuper- 
fcial. We diſapprove of this method, 
as the true and real value cannot be 
fo clearly aſcertained, as by taking 
each particular part by itſelf,” as will 
appear by the following articles. | 


Three inch deal moulded column and 


THE BUILDER'S PRICE-BOOK. 


| 


turned baluſters and plain ng 


board, per foot running 


Deal moulded rails and turned newels 
and baluſters, including double ar- 
chitrave ftring boards 


Four inch deal moulded rail, four inch 


newels, fingle architrave 


ſtring 


board, new framed, worked and ſet 


New common 3+ rails and two inch 


baluſters 
Four Z rails and two; baluſters 
Ditto circular 


N. B. About one third of the above 
prices will give nearly the proce of 


ſuperficial. 
HAND-RAIL TO STAIRS. 


Deal ſtraight moulded hand rail, at 
per foot running 


Circular ditto \ 


\ 


9 


= 


— 
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Foiners Prices, 


Ramped and kneed — 
T wilt ditto Ae 1 


MAHOGANY HAND-RAILS TO STAIRS, 


Four inch ſtraight moulded mahogany 
- mil — 28. I0d. to 


Four inch mahogany rail, ramped and 
kneed, per foot running, — 5s. to 


Ditto twiſted, _ 
Three inch mahogany hand-rail — 
Ditto ramped and kneed — 2:41 
Ditto twiſted — e 


RAILS, BALUSTERS AND BRACKETS. 
Three inch and 4 mahogany moulded 


hand-rail, per foot running — 
Ditto ramped and kneed — 
Ditto and twiſted . DEL 
Mahogany hand-rail, 13 inches girt 
Ditto ramped and knee — 
Ditto and twiſted — 8 
Mahogany moulded hand- rail nine 

inches + girt — — 


Ditto ramped and kneed — — 


Ditto and twiſted  — _. — 
A circular, or oval mahogany hand | 


rail, glued up in the ſolid to a 
regular circle, or oval plan —— 


476] 


118. 6d. to | 


2 
— Cu 


| 


— — 
— . 
Go a 


0 


Two inch deal ſteps, dove- tailed for 


foot ſuperficiall— 
Inch and 4 ditto — th 
Two inch ditto — — 
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| Foiners Prices. 3 

Ditto the top of the rail croſs bended 
Ditto to an irregular or twiſt plan 
Ditto the top of the rail croſs bended 


A circular, or oval mahogany hand- 
rail, glued up in thickneſs, in a re- 
gular circular ; or oval plan; ve- 
neers well matched, or the top of 
the rails croſs bended, with fine Ja- 


maica mahogany — — 


Ditto to an irregular or twiſt plan — 


Right wainſcot rail and baluſter, 
turned column and plain ſtring 
board, with an OG laid on ditto, 


per foot running — _ 
Two inch deal baluſters, properly 
turned, per dozen _ 
Two inch and & ditto —— — 


Two inch and 4 ee turned ba- | 


luſters, each | — 


the baluſters — 5 
Baluſters altered and fixed up - is 
Inch Chineſe railing to EN per 


[14] 


16 


Two inch and 4 ditto | — — 


. 


* 
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Foiners Prices. 


MAHOGANY BALUSTERS. | 
Inch and + turned and dove- tailed, 
Two inch ditto — = — 


1 1 W 1 8 J 


Three inch ſquare newels, caped, and 
turned pendent at bottom, per foot 


| running r | — : 
Ditto turned | _— — 
Three inch 4 ſquare ditto — 
Turned ditto — Klin 
Four inch ſquare ditto — — | 
Turned ditto _ — 


Turned pendent, per piece, from 4d. to 
Turned caps ditto, — from zd. to 


Turned newels with turned pendents | 


at bottom — ag 
Four inch and I Doric columns — 
Ditto of mahogany ß — = 
Deal turned columns to ſtairs on 


BRACKETS TO STAIRS, 
Plain brackets to ſtairs, per piece | 


Cut mitred brackets, and noſings to | 
Fairs, ditto — „ 


Ditto bell brackets, ditto— — 


1 


142 


Ditto ſcroll brackets, dittos——— | 


Carved 


07 . : 


| 
* 
11 6 


46 


Tun BUTEDER's 1 73” 
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51 
Care brickets, valued according to F< 
the ET upon them, from 
— oo 25. 0 1 | 6 
Plain cut brackets and noſings to-|} | 
ö ſteps Tt TUE alas ; IS to | | 1 4 
= Two inch 6r 22 inch deal framed cut | 643 
: rackets moulded — 1 
| COLUMNS, AND PILASTERS |. | 4 
= Wainſcar baſe column and cap, well |, | | 1 
i Bl executed, per foot ſuperficial —— fan 3] 6 I 
Wainſcot column ſhafts alone cog | 3] 1 
; IE Wainſcot baſes, and caps glued in | | 9 
thickneſs — = 14 * 1 
; Whole deal diminiſhed ſhaft to pi- 1.11 1 
4 laſters, per foot ſuperficial 9d: to | | ip 1 
| Ditto to enn —— 99 4 | 1 1] ** | 
3 Inch and 4 deal fluted pilaſters — 1 1 1 
| Two lack s and * ditto — Y 4s { 1 
Two inch and 4 fluted column 6 4 
6 Whole deal plinths mitered, at per foot e vl 
ſuperficial | FO TY v3 6.1, 8h iy 4 8 9. 1 
8 3 Inch and half ditto. Hance Lr 1 4 9 1 
Triglyphs, 1 . I | 
Mutules capped with OG, with blocks, 7 N | 
2 9 < 
- &c, each, .. | eee | 2 f Ros ; # 
6 q WRaking dito . 1 * 5 | 4 | : | 
13 Comon uu ᷑ẽ Mä ñ̃ FA i 


1 155 Ditto 


Inch 


1 \ 
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Joiners Prices. [ « 5 4 | 
Ditto capped 7 - - 8 ; 
Deal ſtraight mouldings, we foot 604 4: 2 
perficial - 9 f 
Circular ditto + += - -| [2 
| Straight mouldings to caps and baſes | | | 
of columns - | [116 
| Circular ditto - - - — 3 6 
| | Tooth or open dentel, per foot running | | | 6 | 
| Fret dentel — — - I 8 
| BRACKETING AND CRADLEING. 
| Whole deal cradleing to entablature 
| over columns, per foot ſuperficial 41.3 
q Cove bracketing with two thickneſſes | | | 
| of inch and 4 elm to each rid. =, 31 
Bracketing to cornices SO 4 
Circular ditto — o- 2 15 
Bracketing to modillions or block 
cornices - = 1 
Circular ditto - - - | 6 
Bracketing to coves- - - * 
Ditto to groins | - | 8 
Inch and 4 deal ſpherical brake * 
| CORNICES. 9 
| 3. inch faſcia and en per foot | | 
running - - .14 
Ditto plugged to 3 1 5 T* | 5 
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Foiners Price. 4. 3. d. 

Inch faſcia and ſingle cornices, ditto 5 $16; 
Ditto plugged to walls, ditto — 6 


Double cornice, and faſcia, per foot ſu- 1 1 
perficial | 


Run of ſingle cornice i Fei 5 
Labour and nails to old ſingle cornice 8 I 
2 
2 


Ditto and faſcia _ - MT 
Old double cornice, refixed 4 


N. B. The above prices will pay for all 
cornices or large mouldings wrought 
with common planes. - - 8 


MOV L DING. 
Straight level mouldings, ſtuck by 


: hand, of good yellow _ PE Wer ; 
ſuperficial - | il 
Ditto, raking for aA: ditto . - | | i] 3 
Ditto if there are breaks or angles, as , 
in frontiſpieces, chimney pieces, 13 
8 — 1 i] 4 
= circular, * from 2s. to | 2| 6 
any ſtraight level mouldings, oe 
"> by the hand — — 2 6 
. +: 1 ditto 8 — 14 417 
Weainſcot ſtraight level ditto, 1s. 6d. to | | th9 
Circular ditto - . 2113 
Plain or fillet deal dentil cornice, per | | 
doo ſuperficial - -] V\1Þ 3 


K 2 Fret 


— x OC —— —— — — 


„ 


76 
A my . 1 50 * 
wed 69:7 29% 31 i poue 4 
Ditto diamend cut 1 r et 
Modilſion | deal enen, including * 
modillions-- TITS * | 
| Ditto, enriehed dito „„ 10 San 
Tuſcan block cor ni 
The Doric entablature, with mutules, [41 
igliphs, bells, frieze, &c, per foot | 
perficial _ - . 28. 6d. to 
N. B. It is not unuſyal to valee thee 1 
Arg h, VIZ. 1 
Cornice per foot ſuperficial . EG CE 
Mutules, or blocks, per piece Dig 
Thoſe with bells, &e. ditto Gs 
The. friezes as ornamented with tri- 
- gliphs, flutes, &e. per foot ſuperficial: | 


3 498 : i oh, from 18. 6d. to | 
Tonic modillions capped, per piece. 1 
Ditto raking, Op” . 


| Roi been u f 
C. 5. a, 


0 
M 


+" 4 + 4 TY O 5 #1 


Small ditto to er capped mr ; | 


Ditto taking 


N — - 
« 7 * . . * 0 


Tuſcan . per piece AY 5 : 
Ditto raking C24 EM | 2 
Wav LPED ARCHITRAVES,URBASHS,Gec. | | 


New moulded common ſurbaſe, per 
 fpotr running | 1. TIN 


= 
1 
1 1 


4 ! 
-& £ 7 


f Sol <4 of od bed 
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\ 


Four inch ſingle architra ve 


Four inch and & ditto „ N 


Five inch "Ag | 160. ene 


Old ſingle archirraves new mitered and 


fixed * - As 3 "of + : 5 1 


Old bolection moulding ditto ditt 


New ovolo 2 inches girt, mitered 
round 4 


ene TIT EE 
One inch dito | 
One inch and 2 ditto EATS w4 
Circular ſets. CE ns eee 
Labour and nails to old 0G. i 
Deal beaded ſtafff EOS 
Deal beads and flips = i 


Deal beads and fillets als 1 


i 4 DEN TEL s. 


Plain dentels, per foot ee 56d. to 


Fillet ING 1 Dy} ene 
Bell ditto - $575 ene 
Fret ditt - A . Se 
Diamond cut fret dentels, Fer foot 
J 15 675 nbd 


Doubte eyed 1 1 Wife {0-21 * 


Inch and & diamond cut fret on faſcias, 
 Tunking G7 OS 54 #7 of - 


4 


4. 3. d. 
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Rik dt of ditto ſix inches and 2 wide to 
_  friezes to ditto — 


Fluting in friezes, pr, foot wre. | 
Sci 0 


Baus bara v 


Flutes and eyes in ditto, x per piece — 


Ditto, or flutes and bead per foot ; 
_ ſuperficial _ — 


Pateras turned, fluted, 1 * | 
ſet in frieze, per piece, from 1s. 3d. to | |. 


According to their fize, and enrichments 
apon them. 


Run of double o-gee impoſt 5 — 
Ditto of planceer and hollow  - 


DRESSERS. HY 


lach and deal dreſſer top and bearers, 
per foot ſuperficial _ - 


Two inch deal dreſſer top, . 
both ſides, from sd. to 


2 „ „ „% „* 


Ditto dove-tailed and key 


Ditto with moulded front and 1 - 


Two inch deal dreſfer top, clamp'd 
and hung with a riſing joint a 


© Two inch and & deal dreſſer top -— 
Three inch deal ditto and bearers -< 


Ditto wrought both ſides |, = | 


Three inch elm dreſſer keyed together 


g 


and dove-tailed under fide, 1s. to 


Twz" Butters ' PRICE-BoGK. 
£ 


. 
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Foiners Prices. 


Labour and nails to old Tm; re- 
fixed — 5 


Turned two inch and z columns 
. dreſſer legs each, 10d. to 


DRAWERS, 
DOVE-TAILED .DEAL TO DRAWIRS. 
Slit deal dove-tailed to drawers, per 


foot ſuperficial - -# 2a] 
4 Inch ditto . - PY - 
Inch ditto — - - 
Whole deal ditto 58 3 
Inch and 2 ditto 5 
slit deal bottoms and bearers, per foot 

r 
Whole deal dove-tailed fronts - 
Inch deal fliding ſhelves - - 
Inch and * ditto = - - 
Two ingh and + deal rebated runners, 

per foot run - - - 
Inch and = wainſcot ditto” = - 
2 Inch cot ſliders -= - 


Run of wainſcot ſliders to drawers =: 


SHELVES. | 
Inch deal ſunk aſtragal ſhelves and 


cut uprights, per foot ſuperficial | 


4 4. 1. 


| 


* 


- 5 — — Fa 


8” TAs ne 
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| CHINESE | 


Ditto 44 ſcolloped 0 22666 „ | 17 | 
= deal ES, oat . part | Ne 
cu - © 1-4 8 
Ditto with moulded das r * 8 — R 
Ditto and ſcolloped +44 1J8 Ci 
Inch and moulded edges —-: [8 D 
Ditto and ſcolloped tu. 1516 1 | 1 9 0 
| Slit deal linings to back of ſhelves, | | | D 
&c. ploughed, tongued and-beaded, .þ | :} 
pet yard © —— —?é +2] 3 C 
Ditto 4 inch deal, ditto —y—ͤ— — [| 4 9 
= deal ditto —[„— 1 ö 44 
2 inch deal faſcia moulded on edges, ; | i . 
and dove-tailed to ſides, per _- *s £4 Þ 
_ ſuperficial” _..... al — 14. 4 15 . 
Scolloped ditto N 5 
„ / SETS : 
Ditto ſcolloped "lei TI 5 P 7 
Beaded ſhelves glued to old wain- 6 * 1 
Si ett ſt Is 
Whole deal ſunk aſtragal ſhelves en 
Ditto moulded and cut uprights 1 19 
Whole deal cut ſhelves to buffet OBEY 00 
Inch and half wainſcot ſhelf UT, | 9 . 
Battin and pin, per foot running none. | | [4 
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Joiners Prices, 8 C. 5 d. 

| 

CHINESE PANNELING. 9 | | 

Neat Chineſe panneling over doors, 


per foot ſuperficial ..... Sho 11 
Right wainſcot Chineſe fret work — 2 
Circular ditto — —— 

Ditto with bells in guilochi — 5 
_ Chineſe fence, per foot running —| | | 2 
Double ditto with oak poſts and 4 | | 

rails and bars, ditto — — 21 8 

Chineſe palliſadoing — s 


| 
RACKS AND MANGERS, 1 


Racks and mangers with oak ſtalls, | | 
rails, &c. complete, per foot running | [14] 6 

Oak top g inches by 2 inches | | | 

_ wrought round and ſpiked _..... | - 

Seed rack — 


Rough inch and half oak litter board, | 
per foot ſuperficial — — 


Inch deal arriſs bars, per foot running | 13 


Two inch deal turned rack ſtaves three 2 
feet long, each Ss avs 2233 | ” [ | 6 

1 

| 


11. — wn 1 * DAM. 
— 
, — 
= 
1 N- + GU * 
*, 4 
% 


Old ditto refixed — — 


New inch and half deal harneſs pine |... 
framed, per foot running * 


Oak harneſs pins 14 inches long, each * 


*r th. 
Ta” 
_ 
* 
| 


L | CEDAR, 


n — 120 
, 


Ditto planed one fide — 


Joiners Prices. 


| CEDAR. 
Inch and 4 cedar ſeats to water cloſets, 
per foot bs ages — — 
E L M. - 


Tack and 2. elm planed one ſide, per 
foot ſuperficial 


Rough three inch elm and labour — 


— 


RIGHT WAINSCOT. | 
3. Inch wainſcot, per foot ſuperficial 


Ditto planed both ſides and dove- 


tailed —— _ 
Inch wainſcot —— e 


Inch ditto 


Ditto planed both ſides — 
Ditto and dove-tailed  — 2252 
Inch and wainſcot „„ | 


Ditto pant both ſides — 


Ditto and clamped or planed both ſides 
and framed es 


| fath and + wainſcot framed fluſh — 


Ditto, 11 and fluſh — wei 
Ditto with inch pannels — 85 
Inch and + wainſcot, planed both ſides, 
mitred and clamped «nu — 

2 


Three inch and half elm plank - a} 
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— 


— 
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6 


Tuo inch wainſcot 
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wainſcot counter top, 


Inch and 
clamped 


Inch and wainſcot — * 
Ditto framed fluſh 


* 29225275 


Ditto framed fronts, bead and fluſh in 
front and fluſh within 


Two inch and : wainſcot 


Inch wainſcot beads, per foot run- 


— — —— 


ning ** 
Wainſcot mouldings, per foot ſuper- 
ficial | 25 


MAHOGANY, 


8 Inch glued into grooves with ſlides, 
per foot ſuperficial — — = 


Ditto in plinths 
à Inch mahogany . _ — 

Ditto 1n ſhelves and drawers 
Ditto glued to front of linings, &c. 

Inch ditto to linings, ſhelves, &c., — 
Ditto planed and glued to edges — 
Inch mahogany planed ſign board ----. 
Ditto mitred and clamped 


Inch and 5 mahogany ſhelves, &c. per 
foot ſuperficial | 


Ditto ſeats and bearers 
L2 


— 


7 
—— 2 cen ———_ 


| 


| 


« 


8 = © 


— 
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Inch and 2 ditto glued to front edge 
of ſhelves, and ſtruck with aſtragal 


and hollow _ Nr 
Inch and + ſaſn doors, part of the lights 

circular and part octagon — 
Inch and 4 mahogany front — 
Ditto flap Sound ; oull'+ 


Inch and Z framed and beaded to 
narrow ſtiles, and rails to front of 


Oo - NET hens 
Mahogany torus inch and 2 girt, per 
foot running 7 ce: 


Mahogany nine bar fret " 5 
Mahogany mouldings, per foot ſu- 
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Carpenters and Joiners Prices for Day-Work. 


CARPENTERS AND JOINERS 
FOR DAY-WORK, AS 
THEIR DAY--BILLS. 


LABOUR. 
To each man per day, from 3s. to 
Ditto for every ſingle hour at 


For a pair of ſawyers each day cutting 
old ſtuff x LA 


OAK TIMBER. 


All oak timber not exceeding 9 feet 
long and 9 inches ſquare, as com- 
mon oak ſcantling, generally, per 
foot cube 


All oak ſawed die ſquare 


All oak timber, more than the above di- 


menſions, to increaſe in value propor- 
tionally, 


Old oak, per foot cube 
| 'FIR TIMBER. 


PRICES 
CHARGED IN 


"EEE. 


All fir timber, Riga, Memel, Dant- 


\ 


zick, Narva, Brewick, ſawed or un- 
{awed ; alſo ſtulps, per foot cube 


All old fir, ſawed or unſawed, per 
foot cube 


All fir, uſed in ſhoring, &c. for the 
uſe only, per foot cube 


N. B. If large quantities of the above 
are uſed in the ſame buſineſs, the Price 
ſnould be reduced. 
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WEDGES, 
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Carpenters and Foiners Prices for Day-Work. 
WEDGES, PER PAIR, 


A 


Size | | Oak Fir 
| | 5 
Small ſize — 9-16 
15 inches by g — 11 2-49 
18 inches by 12 — 161 
24 inches by 12 — Iich 


ALL FIR, ELM, NEW AND OLD OAK - PLANE 
; AT PER FOOT SUPER. 


Fir Elm N. Oak O. Oak 
"I I Vo We Oo Oy 2 


Inch — — 9 3 3420 60 32 
Inch and + Jo 350 5 lo 80 4. 
Two inch | o 45 6%Ho 1000 6 

Two inch and 2 — 00 520 800 I 
Three inch —ſo 64 10 f 30 9 

Three inch and = — þo 742 1121 5 102 
Four inch — b 8:]: 3 l 10h 1+ 


DEALS 


4 
: 
by 
q 
; 
5 
5 
* 
— 
f 


RR e oo Ao uMvxMaYX%+£2 


— — — - P 
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THE BUILDER's PRICE-Book. 9 


Carpenters and Foiners Prices for Day-Work. 


N. B. Battens are efleemed equal to 4 of a deal ; 
the ſame length and thickneſs. All feather-edped 
deals are ſuppoſed to be yellow. deal, and equal to 


three quarter inch deal, but if white, equal to ſlit 
_ deal, 4 


CLEAN AND SECOND BEST DEAL, 
AT PER FOOT SUPERFICIAL. 


add one-ntitn ot their prime con, 2510225 OMe 


E Seoond 
; Clean Beſt 
; . 5. d. Ss * 
37 Inch and & — N 6 
* Inch and.. ——— — I toe 7 
Is Two inch — — 1 1 9 
2 
I FLOORING BOARDS, | } 
5 If a board is prepared to lay in a | 
E 5 floor, add for a ten foot deal 5 "74 
2 A twelve foot deal 3 4 
8 A fourteen foot ditto 3 WE | 5 
E | BPR 
2 
2 
E 
5 
E 
2 * 
L, | 
M WAINSCOT 


'# 
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Carpenters and Joiners Prices for Day-work, 
Wäalxscor AND MAHOGANY, 
All wainſcot and m to be charged by the 


foot ſuperficial, meaſured neat 

. a 4\ A Wainſcot. 
| , 1 81 nA. 
Inch os wa 3 
2 Inch 1 W | 5 
Inch wo . 23 | 7 
Inch EI N — 9 
Inch and + 1 — ij 1.1 
Inch auc — 1 2 
Two inch , «+ : — | | 1] 6 
Two inch and L 3 — 119 
Three inch * — 1 21 1 


Mahogany being continually varying in price, 
add + or + on the prime coſt, for profity waſte, &c. 


" 
+ 
”Þ : 

. Th 
©. 
Fg 


SASH 


- Carpenters and Foiners Prices for Del. 


sAsH LINE, PULLEYS, WEIGHTS, 
GLUE, &c. 


Common red and white line, per yard 
Good white, ditto — 

Beſt white line, ditto. — 
Patent ditto — 

Ditto and bell- rope — 
Large jack-line, per lb. 

Small box-pulleys and pins, each 


Two inch ditto — 

Wainſcot pulley-pieces and LE 
ditto,” — from 6d. to 

Glue per Ib. — + 

Beſt Saliſbury, ditto _ — | 

Pitch, per lb. — — 


Spikes, hold- faſts and wall- . pr. Ib. 

Caſt- iron ſaſn- weights, per lb. — 

Lead ditto, ditto — — 
4 


* „ EET 
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JOURNEY MEN CARPENTERS AND JOIN- 
ERS WORK BY MEASUREMENT. 


BREST-SUMMERS. 


Breſt-furmmer fronts framed rough, 
per ſquare 1 — 


Ditto, per foot cube —d 


M 2 


% 


| 


22 


It 


0 


n 


92 
Fourneymen Carpenters Prices for meaſured Work. 
Ditto planed and framed, » PF ſquare 


Ditto per foot, cube 


Ditto wrought, rebated and beaded, 
per ſquare 


Ditto, per foot cube 


FRAMED FLOORS. 
Bridged floor framed with binding 


and ceiling-joiſt complete, per 
ſquare * — 
Ditto, per foot cube 3 


Ditto framed, deep and ſhallow, with 


celling or pulley-joiſt COMpICte; mer * 


e. 
Ditto, per foot cube dps * 
Common floors, caſe and tail bays, 
per fquare 3 


269% „%«̃ꝛ0 


Ditto, per foot cube 


Ceiling floors, or common floors, with 
only well-hole and chimney trim- 
mers, framed, per ſquare 


Ground joiſt laid with ſleepers, ditto 
Truſſing of girders with oak, per foot 


running — . 
Ditto with fir — — 
N. B. Bolts included. 
FRAMED PARTITIONS. 
Truſſed partitions, per ſquare 


| 


| 


1 
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Journeymen Carpenters Prices for meaſured Work, C. 1. d. — 
Ditto, per foot cube mne, 34 
Common partitions, per ſquare - — | 4 
Ditto, per foot cube e 
Truſſed fronts to galleries, per ſquare 7] 6 
Ditto, per foot cube —ͤ ee I GE 


N. B. Bolts and iron ſtrips, Aring to the 
Age "___ . f 


» 


ROO FIN G. 


King- poſt and truſſed roofs, with 
purloins, &c. and fixing on the iron 
work, complete, per ſquare, 10s. to | |12 


Ditto, per foot cube, — 4d. 1 or | 5 


Comm truſſed roofs, per ſquare, 
— 992 60 ; 6s. ro | 8 


Ditto, per foot cube, — 23d. 2, or 4 
Kirb roofs, including riſing plates, | | |} 
Kc. complete, at per ſquare =— | | 7] 
Ditto, per foot cude — | | 3- 
Common roofs with tye and collar | | 
beams, per ſquare —— — 9 
Ditto, per foot cube =_ e 
Ditto with ridge - piece only, per ſquare | | 4 
Plates, bond- timber, * &c. Per | 
foot running —— | 1 


Bridged gutters and bearers, per. foot 1 1 
be i . Fo 6. 1 


£9 


Mn * 
£ 


Ridge pole, per foot running 


Fourneymen Carpenters Prices for meaſured Work. 
Centers to doors, windows or aper- 
tures, per piece — — 


Rough boarding for ſlating, per ſquare 


Ditto edges ſhot, ditto 
Ditto and ſpringed, ditto 


Ditto of fillet, ditto _ 
Rafters, feet and eves-board, ditto 
Valley-boards, ditto + 
Water - trunks, ditto +++ 
Water-trunks, with impoſt neck and 
ſhoe, dittto «++ — 
Door-caſes, and windows, framed, at 
per foot ſuperficial — 
Or per piece, ++ 28. 6d. to 
Or ditto, at per foot cube — 


Ditto rebated and _— &c. A 
foot ſuperficial Ns 


Or ditto, at per foot cube — 
Door-caſes wrought and framed, of 
. oak, per foot ſuperficial — 
Ditto, per foot cube — — 
Ditto rebated and beaded, per foot 
ſuperficial —ͤ— — 
Ditto, per foot cube — 


Centering to vaults, per ſquare — 


r 
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Pourneymen Carpenters Prices for n Ae: Work. C. 


Ditto to gtoins, ditto 
Inch battening to walls, per ſquare — 
Two inch ditto, ditto wy . 
Ditto with quartern 3 by 4, ditto — 


Bracketing to plaiſtered cornice, per 
foot running 


Ditto to modillions, ditto 


6 *. — 
* 
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Fourneymen Foiners Prices for meaſured Work. 


WORKMANSHIP TO FLOORS, 
Wainſcot doweled floors, per ſquare 


Straight joint, ditto ee 
Clean deal, doweled floors, and to 
take trouble to match. the boards 


well, per ſquare or 
Ditto batten floors, ditto 
Second beſt ditto doweled, ditto 
Ditto battens ditto, ditto 
Straight joint, edge nailed, ditto 
Ditto rebated, or adn and tongued, 
ditto 


N. B. If two inch deals add two ſbil- 
lings per ſquare more, but if wide 
boarding only one. 


| Whole deal rough floor, edges ſhot, 


— 


per ſquare 


. 4 


— 
—— 
PESTS 
— 


| 


Is 
* 
2 
3 


* A 1 
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*Fourneymen Joiners Prices for meaſured Work, 
Ditto rebated, or ae and Men 


ditto 2 — 
Whole deal folding floors, per n 
Inch ditto, ditto  —— 


Inch ditto rough, edges ſhot, ditto — 
Sound boarding with fillets, ditto — 
Furring joiſts, per ſquare | — 
Liſting boards, per liſt — 
Preparing flooring boards, to a ten 


feet board 2 4 1 
Twelve feet ditto . * 
Fourteen feet ditto . *. 


Deals wrought one ſide one mot, Per 
foot ſuperficial oe 


Ditto, both ſides 1 
Slit deal linings, ditto — 7 Teach 


4 Inch ditto ploughed and tongued, 
ditto Wc = wp 


Level ſkirting, per foot running, ditto 


Ditto, plugged to walls, ditto «+ 
Raking ditto to ſtairs, ditto — +++ 
Level plinth and torus, ditto 
Raking ditto, ditto +++ ww 
Ditto ſcribed down to ſteps, ditto +++ 


Inch, or whole deal framed grounds, 
ditto | 2 2 2 2 * . 


„ — 


p 


— DD 0 + ww wo 
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Journeymen Foiners Prices for meaſured Work. 
Ditto on one fide not framed, ditto — 


Ditto one ſide framed and rebated, 
ditto 


Whole deal jambs to doors ſingle re- 
bated, ditto 


Ditto double rebated, ditto 


Bead, fluſh, jambs, linings and ſoffits 
double rebated, ditto 


Ditto ovolo flat, ditto 
Square backs and elbows, ditto 
Ditto ovolo flat, ditto wT 


Ditto o-gee and moulding on pannels, 
ditto 


— —— 


„% — — 


WORKMANSH1P TO WAINSCOT. 
Square framed wainſcot, per yard 
Dwarf ditto 
Raking ditto 
Ovolo, or o-gee framed and flat pan- 

nel, ditto 
Dwarf ditto 
Raking ditto 
Ditto ovolo, or o-gee framed, and 


raiſed pannel, or an aſtragal moul«d- 
ing on pannel 


Dwarf ditto 
Raking ditto 


— — 
— — 


— — — 


— 
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Journeymen Foiners Prices for meaſured Work. . 5. d. 


Ditto level with pilaſter pannels, ditto | | 2 
Two inch quirk-o-gee and bead 
\ framed, and flat pannel, with an, | 
aſtragal on pannel, ditto — 2] 6 
Ditto with raiſed pannel, and ſmall 
moulding round, +, 7 2] 9 
D A D o. £ 
Dado tongued i into inch and 3 cada, | b 
glued up in heading joints, ploughed | | 8 
and tongued, dove-tailed, and keyed | ; 
» down to joiſts or floor, per yard | | 11 4 
i | | Raking ditto „ — It 9 \ 
N Level circular dado, glued upon | | : 
4 cylinder in a horizontal direction, : 
backed and wedged with plinth and & 
Wo torus, completed, per foot ſu- \ 
W. perficial OE — 213 i 
| Circular raking dado, ditto to ſtairs, : 
1 plinth and torus ſcribed down to | | 
ſteps, completed, ditro — |. | 319 
{| PARTITION $. 4 
|} Board and brace partitions, per yard | | [10 
| Ditto framed ſquare, ditto | — 11 4 
| Ditto ovolo and flat one fide, and | 
| ſquare the other, ditto — 119 
iſt Ditto ovolo and flat both fides, ditto | | 2| 
ll Ditto 
; 
il| ; 
| 1 - 
| 


—U—ä ͤK > — — > 
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Ditto with flat 


— 
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Four neymen Foiners Prices for meaſured Work, 
Ditto ovolo, or o-gee framed, and 
raiſed pannel one ſide, ditto - 


Ditto ovolo and raiſed pannels both 
ſides, ditto 


DOORS. 


The beſt mahogany doors veneered, 
croſs banded on the riſing of the 


pannels, or fluted, &c. The value of 


this article depends entirely on the 
quality of the workmanſhip, which 
can be determined only by inſpec- 
tion. 

Solid mahogany doors may be done 
at the ſame price as the labour of 
wainſcot-doors. 


LABOUR ONLY TO WAINSCOT DOORS. | 


Wainſcot -ovolo, or quirk-o-gee and 
bead, raiſed pannels, and aſtragal 
mouldings, mitred round the to 


of raiſings, croſs bended, and dou- 


ble margin in the middle, both ſides 
alike, per foot ſuperficial 


pannel, and moulded 


—— — — 


round, ditto 


Ditto common ovolo or o-gee, and 


flat pannel; or bead and fluſh both 
ſides, ditto 


N 2 


| 


| 


n 


4. 
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WORKMANSHIP 
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Fourneymen Foiners Prices for meaſured Work. 
WORKMANSHIP TO DEAL-DOORS. 


Six pannel doors, bead and fluſh at 


bottom, and ovolo, and raiſed 
pannel, both ſides, per fr. ſuperficial 


Ditto, One ſide, ditto — — TIT 


Two inch fix pannel ovolo, or quirk- 
o-gee and bead, raiſed pannel and 
bead, or aſtragal both ſides, ditto 


Ditto one ſide 


Six pannel bead, fluſh bottom, ovolo 


flat and ſquare door 3 


Ditto framed, fluſh and n 
ſquare back 2 


Six pannel ovolo, flat and 3 
back „ 


Ditto, both ſides, ditto 5 — 


Four pannel ovolo-doors, raiſed pan- 


nel, ovolo on raiſing, dado-bottom, 


and ſquare back, ditto _ 


Four pannel, both ſides bead and fluſh, 
ditto — 


Ditto, bead and fluſh, and ſquare buck, 
ditto 


Six pannel ſquare Joors 

Four pannel ditto — 
Two pannel ditto 
The above articles are ſuppoſed to 


be 


* 4. &. 
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Fourneymen Foiners Prices for meaſured Work. 


for two inch doors; therefore, for 1} 


inch doors, abate +. per foot ſuperficial, 
in each article; and for 2 inch doors, 
add a balfpenny. 


Four pannel inch doors, per foot ſu- 
perficial 60> Som 


Two pannel ditto Sue 
Inch ledged, rebated and beaded, ditto, 


ac . 

Ditto, grooved and tongued 
Ditto, ledged 79 Dow 
Ditto, rough, edges ſhot 3 


2 inch door, ledged, rebated and 
beaded 3 


Ditto, grooved and tongued 
Ditto, ledged . 4 
Ditto, rough cbs 3 


Slit deal, ledged, ploughed and tongued 
Rough, ditto 


WORKMANSHIP TO OUTSIDE 
WINDOW-SHUTTERS. 
Clamped outſide window-ſhutters ----- 


Ditto, framed, bead and fluſh, and 
ſquare back pes 


Ditto, framed bead and fluſn on 
both ſides 


29 2 5 „** 


o 


1 
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FJourneymen Foiners Prices for meaſured Work. 


INSIDE WINDOW-SHUTTERS, FITTED 
AND HUNG, 


Inch clamped, or two pannel ſquare 
| ſhutters, one height, on foot ſuper- 


777 II ea | 


Ditto in two heights ..... «cc. 


Ditto ovolo, flat and ſquare back, one 
3. „ ( 


Ditto in two heights ARES 
Ditto three pannels in one height 
Ditto in two heights . 


Ditto four pannels in two heights, 
TVJVVF 20k 


Three panneled, framed quirk-0-gee 


and bead, two heights * _..... | 


Four panneled ditto .... ..... 


WOREMANSHIP 10 MOULDINGS. 


Moulding ſtuck by hand, as cornices, 
baſes, impoſts, double architraves, 
&c, per foot ſuperficial, 5d. to 


Chimney- piece mouldings, ditto, 7d. to | 


Raking, ditto _..... „** 
“ ĩ OE 
Plain pilaſters, PIR OR . 
Flutes to pilaſters, per foot running 

Ditto cabled, per foot running 


f 


g ” 
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Journeymen Foiners Prices for meaſured Work. 
Faſcia and fingle cornice, per foot run 
Ditto, plugged to walls * 
Single cornice, ditto n 
Ditto, plugged to walls 4 


Double cornice and faſcia, per foot ſu- 
perficial noms ee 


Single architraves,” per foot running 


Run of o-gee or ovolo mouldings ----- | 


Small ditto . 5458 
Plain Doric-block, per piece 
Raking ditto do being 
Ditto enriched, _..... from 18. to 
Ionic modillions, caped, per piece 
Ditto raking . 3 
Small ditto to chimney- pieces 
Ditto raking . 
Tuſcan blocks, per piece 
Ditto raking 1 
Run of plain and fillet dentel 


Bell-dentel, fret, double eyed, and 
 diamond-cut ditto „ 


Inch and diamond - cut, fret, on faſcia, 
running 85 2 


Common three bar, fret, per foot run 
Ditto, five bar, ditto 3 
Run of fret on plancers, ..... gd. to 


„ 


2 
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Journeymen Joiners Prices for meaſured N. ork. 
Run of level fret dentel 
TO, raking” oe 
Run of level flute on faſcia 
EEE” + ages 7 Good 
Fluting columns, ditro 8 
Cabling ditto No 
Run of ſmall flutes to impoſt 


Run of ſmall circular Gothic mould- 
ings 


WORKMANSHIP TO SASH-FRAMES AND 
SASHES., 


Deal-caſe frames, and ovolo ſaſhes, 


 oak=cills ſunk, and ſingle hung, 
per foot ſuperficial 


Ditto double hung 


Ditto with mahogany or wainſcot 
ſaſhes 


Deal-caſe ſaſh-frames, and wainſcot 
pulley-pieces, and aſtragal and hol- 
low ſaſhes, beads, and partings, &c. 
complete |; 


Ditto, with mahogany or wainſcot 
ſaſhes 


Ditto, double hung, with beads and 

partings 
Wainſcot caſed ſaſh-frames, and ovolo 
mahogany or wainſcot ſaſhes, oak- 


2 „ „1 * 


THE BUILDER'S PRICE-BOOK, 


| 


Le 6. 


d, 


3 


ls 


| Newels to ſtairs, per foot ditto 


Ditto dove-tailed, ditto 
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Tourneyen Foiners Prices for meaſured Work, C. 5. d. 


cills double ſunk, beads, and part- 
ings, &c. double hung, ditto 


Ditto, with aſtragal mahogany ſaſhes 


Venetian and Palladian window-frames 
and ſaſhes, with circular heads, oak- 
cills &c. complete as above, from 


Ovolo ſaſhes, fitted and hung 
Ditto, aſtragal and hollow, ditto . 
Ovolo mahogany or wainſcot ditto ----- 
Ditto aſtragal and hollow do. 
N. B. Circular ſaſhes double meaſure. 


WOREMANSHIP TO STAIRS, 


Steps, riſers, and carriage to ſtairs, per 
oot ſuperficial 


Ditto, clean deal, ditto 33 


Ditto, moulded noſings and glued, per 
foot running 


- 


* 
2 „ „ „ 


Deal moulded hand- rail, ditto IDK 
Baluſters prepared and fixed, per piece 


Whole deal framed ſtring- board, per 
foot ſuperficial 


Ditto ſunk 


oGSSm% 8 F  acacsos 


4 
LL 5 „ 6 „ „* 


Cut mitred brackets, * piece 


| 
| 
| 
| 
| 


18. to 


- . 


none | 


O 


| * 
* 


„ tht Matt NG. te. AM... ttt. 
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Plain ditto 56 e | | | 35 


Square hand-rail and batuſters, per] | 
boot running . une, 47 


Maeulded deal hand-rail, baluſters ande“ 
| ſtring board, per foot ditto 8 4 


Mahogany ſtraight moulded hand. 
rail, ditto D 2.4116 


Ramped and kneed ditto, ditto 3 
Twiſt rail ditto, ditto +++ i 14 


Mahogany circular hand rail, glued 
up in thickneſs upon a cylinder, per- 
foot running +++ from 8s. 6d. to |. [11 


SAWYERS PRICES, 1 
Twelve feet deals ſawed, per dozen 


LSE = ode 7 ; 2 6 
Ten feet ditto, ditto — 4 4 
Twelve feet battens, ditto 2| 3 
Ten feet ditto, ditto ++ ag Wy BY 
Ends, or half deals, — 18.2d. to | i] 6 

Fir timber at per load or 50 feet cube 5 6 


And all extra cuts are charged after the | 
rate of three ſhillings per 100 feet 
— Superficial, or the feurth part of the 


— OO 


piece cut. 
 Oak-rimber, per load  ———| | 7 
. Elm ditto 2 — 5 


1 
SAWING 
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Sawyers Prices. fo . . 
SAwINC MAHOGANY VENEERS, 


Cuts under twenty inches deep, at 1d. 
er foot ſuperficial, or 8s. 4d. per 
Poadded feet ſuperficial : above 
twenty inches deep, 1os. per hun- 
dred: and above thirty inches 
deep, 128. 6d. per hundred feet ſu- 
perficial ; and fo in proportion. 


O2 CARVERS 


— 3 


3 ( 108 5 


CARVERS PRICES. 


CARVNITG- the Corinthian or com pot 


capital, is valued by the 3 to 


be done according to the order, in a 
maſterly manner, with leaves, ſtems 
and volutes in perfet order; is 
charged at 25. 6d. per inch; as for 
inſtance, ſuppoſe a capital to be 12 
inches diameter, this taken four times 
makes 48 inches, which 48 inches at 
25, 6d. per inch, is fix pounds for 
carving the whole capital complete, 
and ſo in proportion to à three quar- 


ter, or half column, Sc. A pilaſter | 


capital on the face is one quarter, &c. 


The Jonic capital in full and complete 


order, is from 15. 3d. to 15. 6d. per 
inch di ameter. 


N. B. Carving of capitals have by 
moſt authors been meaſured by taking 
the ſuperficial external contents ; but 
the above method is now practiſed by 
the moſt reſpectable ſurveyers. 


Carved three leaf graſs, per foot run- 


ning — 
Scolloped arched raffled flower and 
leaves dittdo — — 


. 


2 


| il 6 | 
| | 


Seventeen 


Carvers Prices. 


Seventeen rafled leaf, flower and | 


tongue 
Raffled leaf and raffled tongue 
Scrolls, floroans and flowers 


Frieze, ſcrolls and foliage, cut through | 


O-gee to impoſt carved five-leaved 
graſs | 
Ditto nine-leaved graſs 


Water leaf to cornice 


Frieze, raffled leaf and cod, and water 
RED. CH RR TER 


Five-leaved graſs, and tongue, bead, 


ſpace, and bead ribband, and round 
. 


Frieze, cut through fix inches high 
Thirteen raffled leaf and tongue 
Seventeen ditto and ſhells 
Seven+leaved graſs . > 
O- gee im wainſcot, carved with lace 
„ raid... cpm. ooo. 
O-gee and bead to frame, with ſcol- 
loped ſquares, floroons, and rope 
Flower and huſk in a hollow 
Flower and bead 


3. £ RS Ed EAAESS iI'., 


2 „ „ „ 


Leaf and huſk and bead in a hollow, 


per foot running 


Foliage and rope 
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Carwers Prices. 


Flowers and floroons 


Carving o-gee framing on doors 


Balls or eggs on ditto 


Caps to doors, each 


Carved bead, ribband and 1 72 per 


foot running 


5 „ „ +4 
[HEE ED 

p "x 
% „ = 


* 
W „ „ „ * R 


Large bead, ſcolloped 33 and 


double ribband 


Large ribband and raking leaf, carved 


guilochi 


Staff to door carved, W leaf and 


ribband 


BED MO UL D. 


Egg and tongue, per foot running 18 ' 


Egg ſcolloped flower 


-Ovolo egg and flower huſk 
Architrave flowers and tongues 
Ovolo ſhells, ſcolloped bead and ſpace | 


Arched rafled flowers and o- gee, 


ſeven leaved graſs, 
tongue, per foot running 


Ovolo ſhells, flower, and bed 
Bubble and double tongue 


flower and 


Ovolo, bubble and double rongue * 


Cavetto 


arched and raffled flowers 


to - bed-mould, R 


FIC 
- $ N 
1 
£ | 
| 
rg 
| 1 
A 
. 1 
$4 
| Fo 
1 
| 
I 
| 
I 
ok 
| ich 
7 
| : 
Ba, 4] 
I 
F 
1 
. 


d. 
10 


Anno 0 ©. 


j hd » HW Ww,.% 


FA 


3 


3 


Ditto, carved with ſhells and flowers 


Ditto, three members 


8 
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WES. Prices, 


— 


Ovolo to bed- mould, egg flower and 


anchor 244. 


O-gee bed · mould, ſcollope d arches, 
raffled flowers, huſks, &c. 2 


Ovolo to bed- mould with flowers 


Ditto, with flowers and band 
Ovolo and bead, ſcolloped ſquares, 
flowers, &c. ribband and flowers 
Ovolo carved with roſes 
Egg 
Large ditto 


Aftragal bubble and doubled tongue 


Ditto, with croſs ribbands and twelve 
raffled flowers "He Peg 


Surbaſe and plinth, three members 
enriched, faſcia, ſcrolls and flowers, 
o-gee arch floroons and beads, ſima 
raffled leaf, water leaf and tongue 


Surbaſe, four members carved, per 
foot running 


1662 60% EEE, 


LEE „ „ 
5 


Plinth, two ditto GS Hel 


Large torus plinth, carved, five-leaved 


flower ſcooped, and double tongued 


Flower, . ſcooped and carved with laurel | 


leaves 


9 4 


1 


| 


11 
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Car wer. Prices. 


Leaves and berries, Vitruvian ſcroll 


and foliage leaves to plinths 


ARCHITRAVE S. 


Four members enriched, ovolo, egg | 


flower and' tongue, o-gee arched 
flower and huſk, bead roped and 
bead raking, ribbed. and raed 
flowers, per foot running 


Egg flower and anchor and bead and 
TTV cad fe;7 3 Ws 1 Os Ie 


Three members carved with nine- 


leaved graſs, fve-leaved graſs and 
rope 


Two members „„ 
Three ditto * 28. to 


Architrave carved with leaf, half 
. berry and five leaved graſs 


FRIEZE, 


Open ſwelling frieze, cut through, 
foliage and flowers, per foot running 


Frieze with carved ſcroll and rum- 


pled rafled work and rich foliage, | 


the whole KEW Tee 


Ditto with rumpled ſhell, foliage and 
flowers coves 


Ditto with carved foliage 


L. 
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8 Prices. F 


Ditto with carved ſcrolls, foliage and 
flowers 


Ditto with a baſket of flowers and 
rich foliage 


Ditto with carved eagles heads, foliage 
and flowers 3 


Carved with a knot of ribbands and 
palons, with birds and flowers ..... 


—aSanac 


"EE. 


Carved with a garland of laurel and 


palons and flowers 


Truſſes to chimneys, carved / fronts 
and ſides, are from 178. to 


CORNICE, 


. Ip . | | 
Cornice of chimneys, two members, 


carved, from, per foot running, 10d. 
| to 


Three members, ditto 


Bolection moulding, two members, 
carved yery neat 9 


An Ionic capital, | 
Ditto, 12 inches diameter, per face ---- 
A raffled flower, 4 inches by 42 


„„ „ 


— 


G 


— 


10 inches diameter 


| 


: 
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PLAISTERERS | 


114 
PLAISTERERS PRICES, 


LiME-WHITEING, per yard | 
Waſh, ſtop, clear-coal and white 


Circular, ditto Ken R 
White only to new work 


Waſh, ſtop and white, to ornament | 
ceilings EM „ 


Ditto, ornaments only ..... ----- 


Ditto and ſtraw- colour, picked 1 in to | 


grounds . — 
Plain colouring 55 ITY 4 
Orange colouring on ſtucco REY. + 
Plain moulding, cleaned; repaired and 
- whitened, per foot ſuperficial STIR, 
Ditto enriched 3 | 


Walls ſized for paper, per yard ..... 


RENDERING. - 
Chimneys rendered and blacked, each 
Settin ing common. ceilings with fine 

per park 2 


ene one coat rough * 
Ditto ſet, 1 4d. to 
Ditto in groins s ooo 


Not ſet but nn ſmooth for paper | 
3 | 
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1 Plaiſterers Prices, 

Set and troweled ..... "e205 
Circular ditto V 
Floated, rendering per yard . 6d. to 
Not ſet, but troweled ſmooth for paper, | 

> ood by hg d. or 
Floated baſtard finiſhing on bricks, 

per yard, 9 16d. to 
Circular ditto, in nichese | 
Rendering, troweled and blacked ..... | 
| RUSTICK S$. | 
Raiſed champhered ruſticks, per foot 

ſuperficial heh Wo. 
Old ditto, repaired 3 z 

/ 7⅛%/ũẽiQùQuuu © oor | 
Ditto key-ſtone . — | 

LATH AND PLAISTER. | 
Lathing only l 4d. to ö 

Counter ceilings on lath, per yard 
Lath and plaiſter, one coat, 7d. to 
Ditto, and ſet gd. to 
Ditto on heart-laths dy > il 
Outſide ditto 3 e 
Ditto, not ſet but troweled ſor paper | 
Two coats, and ſet tt 

Ditto, not ſet but troweled i 
Floated lath and plaiſter, ſet THY | 

| 2 


VS 
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Plaiſterers Prices, - -© J. 5. . d. 
Ditto, ſet, and white — IF 
Circular floated lath and plaiſter, ſet 1 
Floated lath and plaiſter on heart- | | 
Ditto with ftrong fir laths and 4d. | | 
nails, and waſhed and ſtopped for i 
painters - 2 ER 
Floated lath and plaiſter, ſet 1 in plaiſter | 
and putty — — 4 
Ditto in groins —— — | 
Baſtard finiſhing on laths, floated and 
troweled | 
Plain floated frieze, per le ſuper- | }. 
ficial — 4 
Ditto ſoffits on laths — — 
| Circular ditto — — 
Spherical lath and plaiſter in heads of 
niches.” — 


| $ rv WORK, 

| Stucco on bricks, per „d — 
Ditto on laths —— — 
Circular DItth eg ð 


Stucco on laths i in pannel 


ROUGH (CASTING. 4 


| % M „ 14 CMB ARES 


— 
— — — 


— 


— — — — 
. —— ! 
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Plaifterers Prices. 
MOULDINGS, 


Bead and quirk to quoins, per foot 
running g 


Plain moulding, five inches girt — 
Circular ditto 
Gothic mouldings in mort lengths — 


Circular ditto, with ſmall crotchets 
_ over ditto 


Aſtragal three inches girt, enriched 
with ribband and flower 


Ditto, four inches girt 
Circular ditto | 
Straight door-wall in ponne's | 
Circular ditto 


Aſtragal, with flowers, bubble 2 
tongue 


Circular ditto 


— — — 


— 
* 


— —— 


Ovolo o- gee, or other ſmall movldings ; 


in ſtucco, run on the framing, be- 
longing to ſtucco pannels 


— 


„Circular frames on walls, enriched 


ovolo and bead, per foot ſuperficial 


Reed mouldings with foliage over ditto, 


by hand, per foot running — 
Plain plaiſter 8 per foot ſu- 
perficial, 8d. to 


Circular ditto — 


— 


— i 


M.! 


10 


Circula 
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) Plaiſterers Prices. 
Circular circular ditto 


Plain Italian moulding, per foot ſu- 
perficial  —— — 
Ditto, with froſted cove — . 
All enriched mouldings — — 
Circular ditto — 2 


Mouldiag, enriched with as laurel 
and water leayes and ties of fibbands 


Italian moulding three inches girt, per | 


foot running — — 

Elliptical ditto — . 

Scrolls | — — 
PLAISTER FLOORS. 

Grey, per ſquare — — 

Red _ from gl. to 


They ſhould be inch and quarter thick. 


PLAISTER CORNICES, 
Plain plaiſter cornices, per foot ſuper- 


facial. — — 
Dentel ditto — — 
Plain block cornices — — 
Block cornices, with leaf in block and 
flower in coffer — — 


Ditto, three members enriched with 


flower and bands in ſoffits — 
Plain cove cornice and whited — 


i 


1 wn 


A 


w rad 
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Plaifterers Prices, 


Ditto with an eye dentel and whited 
Cove cornice, two members enriched 
Ditto, three members enriched, and 


foliage in ſoffit — — 


Ditto, four members enriched, and 
leaves over a cord — — 


Ditto, with enriched ſima, flutes, faſcia, 


running foliage in ſoffit, aſtragal | 


flowers and huſks hah — 0 


Ditto, with enriched ovolo, French 
guilochi in ſoffit, enriched ovolo, 
egg and flowers; and floroons at 
foot of cove — — 


Gothic cornice, two members enriched 


with water leaf in cove, and ovolo, 
with flowers — — 


Ditto, two members enriched, flowers | 
in cove, and four-barred fret at the 


bottom — — 
Circular ditto — — 
Gothic cornice, with arches cut 


through to the ground work, and 


crotchets between ditto, and acorns 
at bottom — 


Cove cornices, five members, enriched 
ſima recta, with foliage, hut, &c. 


per foot ſuperficial — — | 
Deatel cornice, four members, en- | 


geen, — 


120 THE BUILDER'S PRICE=BOOK. / 


Plaifterers Prices 

Ditto, three members, enriched — 
Cornice with two enriched members = — 
Ditto, three ditto + ++ — 


- 


Ditto, four ditto— — |. 


Ditto, four members enriched, the 
ovolo with bubble and double huſks 


Cornice with three leaved graſs, and 
ovolo and flowers and floroons | — 


Cornice five members, with fima recta 


foliage and honey-ſuckle, and ovolo 
with ſhells and huſks, dentel and 
cone, and lower member with fo- 
liage, huſks, ce. * 


Tuſcan block, cornice and bead, 


C Be, 


Doric cornice with plain mutules — 


Ditto, three members, enriched mu- 


.-tules with bells or cones, and 
flowers in coffer | - +» — 
Ditto fully enriched with trygliphs, 


and flower in metopes and archi- 
ftraves ! TITT — 


Doric -cornice, enriched” with NIEL By | 


and bells and flowers, ſunk coffer — 
Plain Tonic modillion cornice. — 


Ditto, with a flower in front of the 


moaclion _ - + — 
Ditto, two members enriched, mo- 


— 


— 


On 


— 
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Plaifterers Prices | 7 4. . . 
aumons and flowers and*fluſh cof- | | | 
fers, and whited, — 1d. to 117 
Ionic modillion cornice, four mem- | 
bers enriched, with the-coffer ſunk, 1 
and a flower in ditto — 118 
Ditto, fully enriched, except the cof- 
fer, with an egg under every mo- 
dillion — — ij 8 
Plain Corinthian cornice | — 8 
Ditto fully enriched — — | }-2 
Circular ditto — — 123 
Corinthian cornice, fully enriched, 
except the dentel, ovolo enriched, oo 
with ſhell and flower under every A 
modillion | — 4 
Circular ditto — — 218 
Corinthian cornice, ſeven members 
enriched, bell and flower in coffer 2418 
Compolite cornice, four members i 
enriched -—©  — — 11 6 
Plain cornice with ſwelling or plain 
friezes for caps over inſide doors, 
per foot ſuperficial -— — 110 
Ditto raking to pediments — n 
Enriched cornice to ſide of pannels in 
architect ceilings | — — | 116 
Elliptical ditts — — FN 
r SOFFITS, 


122 
Plaifterers Prices, 
SOFFITS, 


perficial dp — 
Plain circular ſoffits — — 
Ditto i in two pannels 8 — 
Ditto o-gee and flat pannel, raiſed 


margins, three pannel ſoffits circular 


Circular ſoffit in ſeven 
and twelve ſpanned rails, "mo ovolo 
enriched 


Soffits in nine pannels, 3 o-gee 


2 — 


Elliptical ſoffits, with raiſed margins, : 
and thirty- eight or thirty Whole 


diamond pannels — — 
Guilochi in ſoffit of panels in archi- 

te& ceilings ell. 
Elliptical ditto — — 


ARCHITRAVES. 


with flowers and huſks, per foot ſu- 
perficial 


— — 


Corinthian architrayes, three n 


enriched 


=” 


Elkptical architraves, enriched wich | 


eggs and tongues | — . - — 
Architrave frames, two members, en- 
richeꝗ — 


Sink ſpandrel pannels, per foot ſu- | 


nels } 


Architraves, enriched one member 
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5 


ö 
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| 


| 
N 
| 
| 


SO + © 
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FRIEZE< 


Feſtoons of flowers and floroons 


Ditto, with Apollo's head and rays 


Tur BUILDER's PRICE-BOOK? 


Plaifterers Prices. 
 FRIEZES. 
Corinthian frieze with foliage ap 


flowers, per foot ſuperficial — —| 
Foliage frieze with eagles heads py: 


- foot running — 


BORDERS. 


Double · warded fret and flowers, pet 


foot ſuperficial oY — 
- Faſcia and Vitruvian ſcroll — 
Guilochi and flowers — ELSE 


Double ditto, flower and huſk — 


Vitruvian ſcroll, flower and huſk, ws 


foot ſuperficial — 


Oval border, enriched o-gee, 5 
chi and flower, ribband and flower, 
and whited —_—_ 


Moſaic border, per foot running — 


Circular ditto WW 


ORNAMENTS. 


Shells, foliage, &c. per foot Superficial 


Feſtoons of drapery ' * 
Foliage and flowers 


Foliage, ſhells, &c. e 
5 9 | Q 2 


| 


| 


| 


£ 


1 


123 
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2 Plaiſterers Prices. 

Ditto with a large relief 

Foliage ſhells with vine leaves dad | 


grapes ge + 
Shells, floroons "my heads, - three 
inches imboſfed — _ 


Fruit and flowers, two inches and 1 
imboſſed — 


Cornucopias, or horns of fruit and 
flowers —.— 


Baſkets of grapes, flowers and feſ⸗ 


toons — — 


Feſtoons of fruit and flowers, 48. to | 


Ornaments, in a cove, per foot ſuper- 
facial | AY AR. 2. 5 60 » 


— 
» 


Feſtoons of fruit and flowers, three 


inches and 4 imboſſed to IO 


on walls 


Trophies on walls of various forts — 


9 Feſtoons of fruit and flowers, eight 
inches imboſſed | weep os 


Baſs relievos of boys, birds, &c. — 


"Syndry ornaments of the drapery trade, 


manufactured or un- manufactured, 


8 four inches imboſſed i — N 
Truſſes with moulded and beaded 


fronts, the ſides with ſerolls and 
. ornamented with enriched 
mells and raffled leaves, each — 


1 


. 


— 


. — 
. 


EE 


4 


— 


3 
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Plaifterers Prices. 45 
Apollo's head and rays aw — 1 
A fable of the fox and crane — 1 
| i 
| | FLOW E XS. | 
Raffled flowers, 81 inches ſquare — | 
Two inches imboſſed, each — |. 
Flowers, 3+ inches diameter ©), 
Raffled flower in center of ovolo in 
St. James's church _—_ wm} 
0 "I : t 433 95 4 
Flowers, 3 feet diameter, 5 inches 
imboſſed boxes 4 | 7 
Ditto, 3 feet 10 inches diameter, 4 
inches imboſſ ett N — 3 
Flowers with water leaves, 4 feet | 
diameter and 7 inches imboſſed — | 3 
Raffled flower, 2 feet fourfinches di- 
ameter, 12 inches imboſſed — | 2 
A flower, 10 inches diameter . — | 
Raffled flower, 4 feet 10 inches diame- | 
ter, 10 inches imboſſed — | — 
Ditto, 6 feet diameter, 11 inches 
imboſſed vo 75,752 2-88 kane 6 | 
Oval flower, 4 feet 3 inches by 2 feet 
8 inches, 5 inches imboſſed — 13 
Plaiſterer, per day W 
2 Labourer : S — 


* 
—— 


P 
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| | Plaiſterers Prices. . . d, 
Boy *. . ts | 7 4 
Coarſe ſtuff, per hod bobs — | 8 
Outſide lime and hair, ditto —— o 
Running ſtuff, ditto n — 10 
Fine ſtuff, ditto | 1 2 — | i] 
Stucco, ditto 3 — 1 
Plaiſter, per cwt. _ — 17 
Fir laths, per bundde — 3 
Two- penny nails, per thouſand —| p11 8 

Sime, per gallon _ 0. — 4 
Whiting, per dozen ICE 2 
MASONS 


— 


Cm) 
MASONS PRICES, « 


£- 
| 


NewcasTLE "RIS meaſured [ 


neat, per foot cube 
Plain work to ditto, per foot W 2 


ficial | ES 
Circular plain wok Fa 
Moulded work 8 
Circular moulded work ** — 


| TOTTENHOE STONE, 
Tottenhoe ſtone, per foot cube — 


Plain work to Aitto, per foot ſuper- 
ficial | kf 


Moulded work mm — 
Circular ditto . — 


PORTLAND STONE, | 
Portland ſtone, meaſured neat, per 


foot cube JJV . [- 


Plain work to _ per foot Mer” 
CC 


Circular x plain work — — 
Moulded work 2750 3 


Circular moulded work, I'S, . 4d, to | 
Sunk work 7 TS 


by 
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% Maſons Prices 
Sunk joggling, per foot running — 
Grooving A ee 
"Feet cut 8 


STONE COPING, 


New Portland ſtone coping 05 


Extra for labour to the return quoin 
TTTPPFTFF ! at io NS 


New Portland coping, 13 inches 
wide, and 32 inches thick in front, 
and two inches thick behind; 
throated, cramped, and the joints 


run with lead, per foot running . | 


Ditto, 12 inches wide, and 3 inches 
thick in front, and 14 inch- thick 
behind, ditto +++ 1s. 6d. to 


Newcaſtle ſtone * coping, 13 inches 


wide, 3+ inches thick in front, and 
2 inches thick behind, throated, 


cramped, and the joints run with 
lead, ditto LS 18. 4d. to 


Ditto, 12 inches wide, 3 inches thick 


in front, and 14 inch thick behind, 


&c. f "> 098 $9500 —— | 
Old coping, joined and ſet —— 
Plain work to ditto, per foot ow: 

c EE RIS e | 


Sawing only 8 | % | #0508, | s TYTY) 


3 


| 7 
Y 


G 


118 


10 


4 


PORTLAND 
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Maſons Prices, "08 


PORTLAND STONE SINK. 

Portland ſtone fink, 7 inches thick, Lil 

per foot ſuperficial veces — 114 — 
Ditto, Newcaſtle, ditto >< 1&8 
Sink ſtones and worked, each 28. to l 2 3 

WINDOW CILLS, 

Portland ſtone window cills, 8 inches | 

wide, and 5 inches thick, wrought, 

properly weathered, throated, and | | | 

fixed in, of one piece, per foot | | | 

EEG ones _ It 6 
Newcaſtle ſtone, ditto ----. 18. ad. to 113 

PORTLAND STONE BAL usr ERS. | 4 

One foot 7 inches long, 5 inches #4 

diameter, and joggled in + an inch 

at each end, each $2508 ma | 7 9 
Half haluſters, each + — 12 
PORTLAND STONE PAVING AND STEPS, | 
Paving in ſtraight courſes, 14 inch | | | 

thick, per foot ſuperficial k 11 7 
Ditto, 2 inches thick ==. | | 1110 
Octagon paving with black marble | | 

. 28. 6d. to 49 
Paying laid diagonally in ſquares 21 
New Channel ſtone, 7 inches wide, | 

per foot running on 1] 6 
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1 Agb Prim.. . 
Old paving with black dots, rubbed, J 


| ſquared and relayed, per foor ſu- 
| b OTE 2 


Old aſtragal ſteps, taken up, new 
jointed, rubbed and ſet, per dees 


F 
Old Portland and Purbeck debe 
taken up and re-let, ditto — 


PURBECK STONE PAVING AND STEPS. 


Paving in random courſes, per foot | 
N 5 


| 
ij Ditto, in ftraight courſes 60 
| 

| 


Ditto, with circular arched joints . 
Purbeck paving rubbed N 
New Purbeck channel ſtone 1 
Purbeck ſteps, per foot running 
Old ditto re-ſet ditto - drapes | 


Old paving, taken up and relayed, 2 
foot ſuperficial — _..... 


New ditto, ſquared and laid i in terras 


ID m4 wy — 


BREMEN STONE PAVING. 


New Bremen paving laid in terras, || 
per foot ſuperficial Lads . I 


Old ditto .. ee 
Cr: amps and letting-in, — 1 | 
Hold-faſts . l 
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| Maſons Prices. 3 
Holes cut for iron-work, each — 2 
Mortiſe holes, each — 4 
Large ditto, each 1 5 8 
Holes cut 5 inches deep —— 6 
Holes cut eight inches deep and five 

inches ſquare, each 2] 
Stone plugs and joggles, cut {17 
PORTLANDSTONE CHIMNEY SLABS, &Cc. | | 
Portland ſtone chimney-pieces and | | 

ſlabs, not leſs than inch and = thick, | 

per foot ſuperficial — — 18. 
Slab, 14 inch thick — | | 1110 
Ditto, 2 inches — 9 4 1 
Ditto, 22 inches thick NE 6 21 2 
Ditto, 3 inches 3 Alan 2] 4 
Old ditto, ſawed, rubbed and laid - Ito 
Ditto, cleaned, ſanded, ſcowered and | | | 

„ 8 e 

HEARTH AND COVINGS. | | 
Slit fire, or Reygate-ſtone hearth and . 

covings —9— 18. to It 2 
Whole ditto THE: r 
Old Reygate, worked and ſet 6 
Purple marble covings, two inches } 

thick ay ET 6 
ack ditto, Sinks thick 17s 


R ES 


* La — nd WO +a a T 


4 . 
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Maſons Prices. . 54. dl. 
Old ditto, re-ſet — | |, 
A bath-ſtove in ä including | | | 
the ſtove Wag, dedine 11 1 6 
Ditto in marble — 
Ditto in dove-marble — 6 
MARBLE CHIMNEY-PIECES, | 1 
Veined marble, per foot cube ..... | 1} | 
Plain work to ditto, per foot ſuper- | | | 
—_ 3 6 
/ A ↄ———— = ads 47 


Blue and white, or veined Italian | | 

F marble chimney-pieces, ſlabs, &c. 

| not leſs than an inch thick — 15 

Old ditto, ſawed, ſanded, nded, 
poliſhed and ſer, per foot ſuperficial | | 2| 6 


Egyptian marble mantle, jambs, &cc. r2] 
New agate marble — I 
| New dove marble — e 
| Ditto inch lab — — 9 
New purple marble . 
Black and yellow 3 per foot 
i cube . 5 
Plain work to ae per foot ſuper- | | 
| —_— — — 4 6 
i" Sunk work 592 . — ä — 6 
„ Plain jambs, mantle, &c. Ein 
; 3 STATUARY, 


Maſons Prices. 
STATUARY, SIENNA AND JASPER 
MARBLES, 
Statuary marble, per foot cube — 


Plain work to ditto, per foot ſuper- 
ficial 


Moulded work, — 68. to 
Circular ditto 42 1 
New inch and 4 flab and mantle — 
New baſtard ſtatuary ſhelf — 
Two inch and + ſtatuary ovolo, per 
foot running — | — 
Statuary marble ſawed, per foot ſu- 
perficial — JE 
Huſks in hollow, carved — 
Eggs, &c. — 8 
Aſtragal carved with raffled flower, 
reeds, &c. _ 
Ditto, poliſhed with raking ribbands 
and raffled flowers — 


Jaſper marble in veneering, per. foot 


ſuperficial,  — from 25s. to | 


Sienna marble in veneering, per foot 
ſuperficial, — from 158. to 


. 


PAINTERS 
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1110 


| 


Gunmen 


PAINTERS PRICES. 


PAINTERS work is meaſured wherever the bruſh 
goes. 


All wainſcot, Jada; as window-ſhutters, 


jamb-linings, mouldings, architraves, &c. 
are meaſured by the yard ſquare. 


Chimney pieces, ornamental ceilings, and other 
enriched work picked in, and ſmall detached 


pieces, done with variegated, or fancy colours, 
&c. by the foot ſquare. ; 


Ornamental figures, carved mouldings, modil- 


lions, cornices, faſcias, ſkirting, water-trunks, 
&c. by the foot running. 


Saſh-frames, window-lights, caſements, ſpring- 
ſtays to caſements, iron-bars, &c. per piece; 
and ſaſh-ſquares by the dozen. 


Enriched carved mouldings, and ornaments, as 
tablets to chimnies, caps and truſſes to doors: 
all little abſtracted jobs, and other carved 
work to rooms, &c. are ſo various, that they 


ought to be valued by the time and materials 
expended. 


All common colours, either for outſide or inſide 
work; as white-lead, or ſtone-colour, lead- 
dear, rom colons. pearl-colour, wainſcot- 
colour, chocolate-colour, &c. at the following 


* 


— 


Common 
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. Painters Prices. £ | „ 
Common painting, once in oil, at per | | | 
yard hep 0 2 
Ditto twice, ditto TIO . 4 
Ditto three times, ditto betas 6 
Ditto four times, ditto 434" 8 


' * * . * * 
Inſide painting, twice in oil and 
primed in ſize, ditto 


N Second colour and finiſh . | 5 

1 Clear-coal and finiſh 1 3 

| N. B. Knotting included. 
Once in oil on ſtucco, per yard 24 
Twice in oil, ditto . 5 
Three times, ditto 155 . 75 
Four times, ditto 25 


b n 10 
Ditto and ſanded, ditto 4 . I | 


| [ Ditto done from a ladder four times in 
| oil, ditto 


—— = / 8 I 

Hand-rail, banniſters, ſtring-board, 
-4 newels, &c. three times in oil 10 
And ſo in proportion. | 
Carved work, in oil, per foot ſuper. I 

Ditto twice in oil, ditto GI 7 2 
. = Ditto three times in oil, ditto _ ..... 3 
— Frontiſpieces three times in oil, per 
- foot ſuperficial Lows _—_— 
8 Chimney-pieces, ditto . 
n 
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4» 0 | | Painters Prices, £7 . FY 
| Þ SASH-FRAME $. [ 
8 Saſh- frames once in oil, each 2 
Ditto twice in oil, ditto Nr 
Ditto three times in oil, ditto 8 
| Saſh-ſquares once in oil, per dozen 
| Ditto twice in oil, ditto ee 
Ditto thrice in oil, ditto 


26 „ | 


Saſh-ſquares, dead white, ditto 


Infide ſquares, clear - coaled and 
finiſhed, ditto e 9 


Window-lights, three times in oil, 
each 3 34d. to 


Caſements, ditto 1 3d. to 


Spring- ſtays to caſements, each 
Iron- bars, ditto N 


Window-cills, once in oil, each 
Ditto, twice in oil, ditto 
Ditto, three times in oil, ditto 


— ——ꝓ— — 


——— 


o 
26 „ „ 


* 
3 (— — — 


* — y 
* , 
— — . 


„„ | 


MOULDINGS, &c. 


Single cornice, inſide, three times in 
oil, per foot running 

Single cornice, and faſcia, ditto 

Double ditto, ditto Sat RENTON 


Outſide cornice and faſcia, three times 
in oil, ditto - | 


W665 „ 22 „„ 
. 


Ditto double cornice, ditto 


OY 


ay ” 


Painters Prices. 


Baſe and furbaſe mouldings, ditto 


girth, three times in oil, ditto, 


3 „ from 4d. to 
Plain Ionic entablature, five times in 
oil, ditto OR 3 
Enriched, ditto e bank 
Enriched cornice, white in diſtemper, 
per foot running . 


SKIRTING, &c. 


Common level ſkirting, three times in 


Dittes and bed ditto * 


Ditto, clear-coal and finiſhed . 


Raking torus ſkirting to _ ditto, 
ditto | . 9 


Ditto, clear-coal and finiſh, . 
Level torus ſkirting e anon 
Ditto, clear-coal and finiſh, ditto 
Hand- rail to ſtairs, three times in oil, 


ditto 1 e 
Cloak-pins three times in oil, per foot 
„„ {So 5 82 
Coping ditto, ditto -o.. 
Wo pink, &c. in ſmall mouldings, 
i 39 5 


8 


Modillion cornice, according to the 


Raking ditto to ſtairs, ditto, ditto ow \ 
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10 
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Painters Prices. 


Wire with loops, ſprings and alen 
ditto 7 As 


Stall plate three times in gil, ditto * 


Water trunks once in oil, per foot 


running wp Eubye, - :- ac <-> 
Ditto twice in oil, ditto ....- ——b— 
Ditto thrice in oil, ditto 4 


DEAD WHITE, OR FLATED. 
Dead white to old work once in oil, 


Per yard W „ „ 0 CREED 
Ditto twice in oil, ditto . 
Ditto thrice in oil, ditto 3 


Ditto four times in oil, ditto, 18. to 
Ditto to carved work, per foot ſuper- 


ficial 8 ab. 
Ditto twice in oil, ditto⸗ñ!3]é 
Ditto thrice in oil, ditto REES. 
Ditto four times in oil | W 


Fine ſtraw, &c. coloured · ground and 


imboſſed in diſtemper, per yard ----- 
Mahogapy g grained, per yard FIR 4 


Ditto grained and varniſhed, ditto — 


Mahogany colour twice done, ditto 
Ditto ſtained to book-caſe, &c. ditto 
Beſt green verditer, per yard, IS. 4d. to 
Fine deep greens, ditto, -- 18. to 


* 


6. Ho d. 


1 


OO NR 


W 


non 


CS A © Þ Þ 
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Painters Prices. 


Common greens, ditto, — 10d. to 


Pruſſian blues and ſky blues, ditto, 


MY 9 - 1od. to 


Orange, lemon, ſtraw, pink and bloſ- 
ſom colours, ditto, — from 10d. to 


French greys four times in oil, ditto----- 
Olive colour, ditto, from ..... gd. to 


Face of window-ſhutters, ſtiles and 


pannels, green, (or any other rich 


colour) four times in oil and the 


mouldings white, ſoffits included, 
at per yard, — 18. 2d. to 


Ditto, ſtiles and pannels, French grey 
twice; and moulding on pannels, 
ſtiles, &c. variegated, at per yard 


N. B. To any of the above colours on 
 Bucco, add 2d. per yard. 


PLINTH OR TORUS SKIRTING, DONE 
IN RICH COLOURS, 


Level torus {kirting, mahogany, &c. 
four times in oil, per foot running 


Ditto, twice in oil, ditto n 
Raking ditto, four times in oil, ditto 
Ditto twice in oil, ditto, ditto jp, OLA 


Stiles to wainſcot 64 inches wide, 
| four times in oil, finiſned with twice 
in green, at per foot running 


S 2 ; 


<4 8 
> 1 WV 
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Painters Prices. 


Ditto, finiſhed once in green, &c, ditto 


Plarm cornice, girth. 4x inches, four 
times in oil, once flared, ditto ..... 


Run of plain aſtragal, ditt 


Cleaning and varniſhing to wainſcot 
. on ſtaircaſe, &c. per yard 


Squares painted black, each 
Checkers, per dozen dre 


Shields painted blue and ſhadowed, 
each 6s 


Painted letters, or 
penny per inch, as follows : 
Capital letters, 4 inches high, each — 
Ditto, 3+ inches, ditto | 
Ditto, 3 inches, ditto 
Ditto, 24 inches, ditto 
"Ditto, 2 inches, ditto 
Ditto, 14 inch, ditto 
Ditto, 1 inch, ditto 
N. B. ff gitt, add rd. per inch. 


GILDING. 


Gilding, per foot ſuperficial 
Ditto, burniſhed, ditto 3 


Enriched carved work, ditto, from 
25 58. to 


252220 


ures, one half. 
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to! 


14 


Painters Prices. 


© „ „„ „„ 92 „ „„ „ „ 1d. ro 


Gilders often charge in the fan. 


manner : 


33. 6d. per book for oil gold, and 
labour to plain work. 


58. ditto, for burniſhed gold ditto, 
and from five to eight ſhillings ditto, 
carved work. 


AS*CEILINGS, &c. 


Ornamental ceilings, ſix times in oil, 
ground variegated, and picked in 
with ſeveral, or any rich colours, as 
finiſhed in two greens, &c. all of the 
beſt ſort, and the ornaments dead 
white, flated with nut-oil, at per 
foot ſuperficial 2 hed 


Ditto, five times in oil flated, the 
grounds picked in with two 
French greys, and the ornaments 
dead white, per .foot ſuperficial; 
CG "ot 4d. to 


Diſtemper on ſtucco with enriched 
mouldings, grounds, ſtraw, lemon 
or pink colours, &c. and the mould- 
* white, per yard | . 


os ith. «ad os 


nw aw 


Edges on ſhelves, per inch running, 


PAINTING ON ORNAMENTAL STUCCO, 
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5. 


| 


| 


| 


S ad. Da Da et tree att. —_— ll... 
% 


— 


4. 


7 


ENRICHED 


OY. * 
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: Painters Prices, 


ENRICHED STUCCO CORNICES. 


Cornices finiſhed five times in oil, and 
flated with nut-oil, and five mould- 
ings enriched, girth 94 inches, per 
foot running 


| Modillion cornice five times in oil. 
flated, with flowers on blocks, flow- 


ers between ditto, and two mem- 
bers enriched, girth 12 inches, per 
foot running 8 


Ditto five times in oil flated, three 
members enriched, girth 74 inches, 
ditto 3 


Carved truſſed cornice, once in oil flat- 
ed with flowers between truſſes, and 
two members enriched, Sirth 13 
inches, ditto ALE 


ENRICHED STUCCO FRIEZES., 


An enriched frieze, girth ſeven inches, 
five times in oil flared, picked in 
and finiſhed with two greens (or any 
other rich colours) ornaments” dead 
white, at per foot running 


Ditto, girth fix inches, five times in 
oil flated, and picked in with fine 


green, ornaments white and pink 


colours, ditto 


Ditto, girth 5 inches, five times in 
oil flated, picked in and finiſhed, 
twiee in oil, in French greys, 
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Painters Hoes, „ 
ornaments fine orange and white, 
ditto ces 404. 9 
Frieze, once in oil, and picked in | 
with green, at per foot ſuperficial | 4 
| 
I Architraves in ſtucco, 2+ inches girth, 4 
| five times in oil flated, one member | 
enriched, per foot running ..... | | | 2 
Carved aſtragal girth two inches, five | | 
times in oil, and flated, ditto ..... 3 


Aſtragal, hollow, and bead, one mem- 2 
ber enriched, five times in oil, and | 
flated, two inches girth, ditto ..... 2 


ORNAMENTAL FIGURE PAINTING IN 
DISTEMPER, © 7 


Double feſtoons of flowers and leaves | | 
variegated to cove, two feet 6 inches | 
high, per foot running — 1 |S 


Ornaments to frieze, conſiſting of | 
vaſes, rams heads, &c. one foot | 


high, ditto coke „ 
Feſtoons of roſes to pedeſtal, two feet 
by three feet, per piece KS ox 101 6 
Corinthian , fluted pilaſters complete, 
12 feet high, each * 10 
Ionic pilaſters, ditto, in Sienna, each | i 
Columns, ditto CHO —— i I} 
Large figures in niches, five feet fix | | | 
inches high, each —— | o | 


* ep GLAZIERS 


Square of 24 feet, ditto 


(144) 


GLAZIERS PRICES. 


GLAZIERS work i is * 4 ſuper- 
Acial feet. 


Plate-glaſs, cut from one foot to two 
feet, per foot ſuperficial = _..... 


Ditto, from two feet to three feet, 
ditto 


Ditto, from three feet to four feet, 


I, 7s 1 
Moulded, waved, or jealous glaſs, 
dirto . from 28. 10d. to 


F above two feet panes, add 3d. per foot 
ſuperficial. 
Grinded-glaſs, common ſizes dandy 


If above two foot panes, add 2d. per foot. 


BEST RATCLIFF CROWN-GLASS, IN NEW 


SASHES, PUTTEYED INSIDE AND OUT= | 


SIDE, BRADS INCLUDED, AND TO 
MEASURE NEAT GLASS ONLY. 


Squares of three feet, at per foot ſu- 
r 


Ditto, bent circular, for bow or ep 
windows, ditto | 


paves: 


Ditto, bent circular, ditto 


| 


8 


4. 


CC = -@ — e 


"XP 
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Glaziers Prices, 4. . . 
Squares of two feet, ditto ad} bY | 
Ditto, bent circular, ditto FOR a8 of | 
Squares of common ſizes, ditto — i| 4 | 
Ditto, bent circular, ditto 3] | 


Second Ratcliff crown-glaſs, bent circu- 
lar, according to the fize, abate 2d. 


per foot. 
Ditto, to irregular ſky-lights, ditto — 11 6 


| | 
STOPPING IN OLD SASHES, | 


Squares of three feet, per foot ſuper- 
ficial | 


2 
Ditto, of two feet and a 2, ditto — | | iſto 
Ditto, common ſizes, ditto — —: 11 6 


BEST RATCLIFF CROWN-GLASS, CUT 
FOR PICTURES, | 


Squares of three feet, per foot 
Ditto, of two feet and a 2, ditto - 
Ditto, of two feet, ditto 

Ditto, common ſizes, ditto 


Intl 


SECOND RATCLIFF CROWN-GLASS, IN 
; NEW SASHES. 


Squares of three feet, per foot ſuper- 
ficial. 


Ditto of two feet and a 2, ditto — 
T 


— 
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Glaziers Prices, .. C. 
Ditto of two feet, ditto |. — 
Ditto, common ſizes, Kip — 


Ditto, in Irregular {ky-lights, ditto — |}, | 


BEST NEWCASTLE o N-OL Ass, IN 
NEW SASHIS. 


Squares of three feet, per foot ſuper- 


ficial — 
Ditto, of two feet and a 4, ditto — 
Ditto, of two feet, ditto PISTON © 


Ditto, common fizes, ditto 
Ditto in regular {ky-lights, ditto — 


SECOND NEWCASTLE CROWN-GLASS, 
IN NEW SASHES, 


Squares of three feet, per foot ſuper- | 
ficial 


Ditto, of two feet and a +, ditto  — 
Ditto, of two feet, ditto — — 
Ditto, common ſizes, ditto — 
Ditto in irregular ſky-lights, tro — 


— — — 


* 


7 y = oi 
NEWCASTLE. GREEN GLASS. © | | 
10 


Squares in new ſaſhes, per foot _ — | 
Ditto, ſtopping in old ſaſhes — 


42 
GLAZING IN LEAD-WORK, | _ |. 
Beft Ratcliff crown glaſs, ſquares*}. 


nine inches by ſeven inches, in [ 


J — — — — 
> W K & &© 


4+ — — wt —ñ 


/ 
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4 * Glaziers Prices e d. 
ö ha ta cemented for W We 
' | "Ft f - 11 2 
N 3 ſquares, ditto = 
Second Ratcliff, and beſt Newcaſtle, | | 1 
in ſquares nine inches by ſeven, | 
ditto, at ditto — rar 115 
3 Small ſquares ditto, at ditto 10 
6 Small ſquares and quarrils, ſet in lead, 
at ditto — | 7 
, Squares, ſeven inches by five ditto, at | | 
3 ditto 8 
+ Ditto, eight inches by ſix ditto, at 
- ditto — | 9 
Ditto, nine inches by ſeven ditto, at 
ditto — 10 
6 Small ſquares in lead, ſtopping in 
4 each — 11425 
n Quarrils ditto, at ditto 2 
Taking down old windows, new 
leading, ſoldering, ſcouring, bend- 
. ing, and putting in again, at per 
foot ſuperficial — 1 
bh Workmanſhip to ditto — 1 
Repairing ditto, — from id to 2 
Pinning in caſements, each from 4d. 
Puttying large ſaſhes, outſide and in- | 
fide, per dozen m—_— 6 
oad enen T2 GLAZIERS 
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Glaziers Prices, C. 4. d. 


GLAZIERS WILL ALLOW FOR 
Old crown-glaſs, in — * 580 


ſuperficial 
Newcaſtle ditto, ditto 
Green ditto, ditto 


Crown glaſs in lead, ditto 


Green ditto, ditto 


1 1 


BLACKSMITHS 


60 


BLACKSMITHS PRICES. 


BLACKSMITHS work is charged by the 
hundred weight, viz, (112 1b.) 


All hammered work, as iron-rails, 
paliſadoing, chimney-bars, bolts, 
upright window-bars, ſhutter-bars, 
croſs-bars, ſtays, cramps, holdfaſts, 


dogs, gudgeons, hoops, pump-work, | 


&c. are done from twenty-ſeven to 
thirty-ſix ſhillings per cwt. or from 
— — gd per Ib. to 
Caſements to windows, ſtays to caſe- 
ments, ſaddle- bars, pins, hooks, 
chains to doors, &c. from 4d. per 


— — Ib. to |} 


' Iron-wrought doors, with pannels, 
&c. as directed by Act of Parlia- 
 ment*, for dividing large ware- 
houſes and ftables, and window 
ſhutters, &c. per lb. — 


Ornamental iron-work, as baluſters 
to ſtair-caſes, gates, brackets, lamp- 
irons, &c. — from 6d. per Ib. to 

Caſt- iron rails, ſaſn- weights, &c. from 
* — 118. per cyt. to 


A&of Parliament for regulating building, 


Taylor's pocket edition, ſect. 53 and 54. 


4 * 4. 


7 


| 


10 


3: 


A TABLE, 
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Blackſmiths Prices. 


A TABLE, ſhewing the weight of one foot of bar-iron, from 


+ inch ſquare to three inches and a 4 ſquare. 


LIGHT- HAMMERED. | | CLOSE HAMMERED. _ 
Side of $q. | Weight. Side of Sq. Weight. 
erer 
31S] $4484]: $4443 4 
— — 4. — — 
een 13 8 4 9.48. 
o 5 I 4 98 8 I $3 
Oo 6 I 13 0 | .i$ = 15 
9 7 3 8 © 7; 4-3; Lo, 
11140 3 5 I 0 3 . 
114 n 11 64 5 
1 2 5 33 1 9214 
C38 3 6 | 4 | | r | 3 6 82 
32? 4 7 $2 2] I 4 7 114 
x 8 8 12 1 5 9 I 
1 6 10 2 nk 6 10 8 
14 7 114 9 1 „ ff 
2 © 18 4 2 o 13 12 
2 fr | 14 | ns "of Sw NT 8 
2 2 16 12 2 142 17 6 
23 18 10 2 3 19 | 6 
214 | ,20 0 $5: a ©KAs i nc; 
2 g 22 12 gi [1.4 33 zh 2015" 
2 6 24 15 3 6 26 . os 
2 7 127 41 [a 7 28 $% 
3 9 39 1 3 9 e 
3111 332 4 3 11 
3 2 | 34 14 3 2 1 4 
hene 51 
3141 1 3 | 4 | 42 2 
- C. . 4. 
Smiths will allow for old bar-iron, per ewt. — 1121 
Old caſe ments, ditto — — "I" 7 
Old buſhel- iron, ditto | 2ͤ— | — ——— 4 1 6 
Old caſt-iron, ditto SLY pw „ 


N. B. Iris ſaid in war time, 2 eee Sen, 


for od er iron. 
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0 
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SLATERS. PRICES. 


SLAT. ING is. meaſured by the Square. 
In meaſuring . ſlaters work, there is com- 
monly an allowance (as the caſe may 


be) of fix or nine inches for eaves, 
where they 'are laid double; and one 
foot for hips. | 
Weſtmoreland lating on boards nailed 
with 49d. clout nails, per ſquare, 
— — from 2l. 158. to 


Ditto, on heart of oak laths, and 
pointed on the inſide with lime and 
hair, ditto, — from 21. 188. to 


Old flating ripped and -relaid, ditto 
Ditto, and made good with new ſlates, 


ditto do. . 
Taviſtock flating on boards, &c. 
per ſquare e 


Ditto on oak-laths, and pointed, &c. 
r 


Old ſlating ripped and relaid, ditto 


Ditto, and made good with new ſlates, 
V 


Welch ſlating on weed &c. per 
ſquare 


wi C53 
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Slaters Prices. 


Ditto on oak-laths, and pointed, Jito 
Old lating ripped and relaid, ditto — 
Ditto, and made . with new llates, 


ditto | — 
Welch rags =_ — 
Welch ladies — — 


Dennybole rag ſlating on boards, ditto 
Ditto on oak-laths, and pointed, &c. 


Squaring and n. ſlates, per thou- 


ſand wes 


Welch rags and Weſtmotelands, per 
ton — — 


DAY-w-ORK. | 
Slater, per day — ni 
OI ſcantling ſlates, cut, per ,100, 
— 45. or 


Ripping lating, and carrying down 
the rubbiſh, per ſquare, 2s. 6d. or 


„ 4. 
| os 
12 
18 , 
2 
1115] 
2 
3 1 
3} 6 
. 
5 57 6 
+ 1 
3 I 
| F 
Di : 
d 
1 
d 


ww — 


PAVERS 


WE 
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PAVERS PRIC 


| 
PAVING is meaſured by the yard ſquare; 
large Purbeck paving, Sc. by the foot 


ſuperficial ; and Kirb-ſftone by the foot 
running. 

New Purbeck paving in ſquares, four 
inches bedded in the beſt ſkreened 
gravel, and jointed with good mor- 
tar, per yar bees N 


Ditto, five inches deep, ditto 45 
Ditto, ſix inches deep, ditto ..... 
Ditto, the hard blue ſort, ditto ..... 
Ditto, taken up and relaid, gravel, 


&c, included, per yard Þ _..... 4 


New pebble paving, not leſs than 
fourteen inches deep, gravel, labour, 
&c. included, per yard _..... 


N. B. The pebbles in each yard 1 


weigh three cwt. 
Ditto, 15 inches deep, ditto ..... 
N. B. The pebbles to weigh four cwt, 
each yard. 
Ditto, from 16 to 18 inches deep, ditto 


_ each yard. 


— 


g 


- « % 4 * 
| U 
* n 
= —_ 


N. B. The pebbles to weigh five cut. 


E 8. 


is 
| 1 
4. Fo ae K in 
is 
N 
9 
1 
15 
4 
| | 1 | 
*1 
4| 6 1 | 
5] 1 | 
5 6 | 
6 1 | 
| WH 
6 | 
| | | 
6 
J 
44 6 


Old work; ditto 
Pebble or rag paving, taken up and | 
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Pavers Prices. 


New Jerſey pebble paving, in pannels, | 


ditto 
New rag paving, or bowlers, ditto - 


6 „ „ * 2369 


relaid, gravel &c. included, per 


ſuperficies of the top, from three 
to five inches in width; and fix 


inches for the channels, per yard . 


Ditto, ei 


inches wide, and ſeven inches thick 


on both edges, per foot running 


* 
q} + 
mn 


Squaring and laying new Yorkfaire 
paving, at per 100 feet ſuperficial, 
from 6s. to 


4 


* 


| 


i 


| Moor-ſtone kirb, not leſs than twelve in 


C. ; 


| 4 
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Pavers Prices. 4. 8  * 


Ditto, old paving relaid, ditto, 48. to | 4 6 
Laying kirb-ſtone, per hundred feet 
running Vip "Cdhes 8 


—-— 


Cole plates let into ſtone, per hole | | 9 
ar wors, | || 
| " "Payer, per. day, 38.or | | 3 4 
Labourer, 0 28. or 2] 2 
Gravel, per load „ 3] 6 
Pebbles, per ton = —|1 
Rag-ſtones, ditto . — — fr 


N. B. For Portland, and marble pa- 
ving, ſee Stone Maſons Prices; and for 
brick-paving, ſee Bricklayers Prices. 


N 
FTA 


PLUMBERS 


— — “.-nmg K&Ä8Ü⅜½ͤ - 
. — * — 


PLUMBERS 


PLUMBERS work is charged by | the | 


hundred, or 112 Ib. for ſbeet- lead; 
which iz of two vw caſt ſheet-lead, 
. and milled ſheet-lead 


Solder is charged bs the Sound ; and 
Jmall lead pipes for water by the yard, 
or foot running. 


New caſt ſheet lead, 6 lb. weight, and 
upwards, to the foot, for roofs, gut- 
ters, &c. at per c wt. * 


Ditto laid, with ſolder, and labour i in- 


cluded, at dittdo — 


Milled or caſt ſheet- lead, der 7 1b. 
weight, per foot, for ridges, &c. 
ditto, — 11. 18. to 


Ditto, laid with ſolder, and labour in- 
cluded, &. from 11. 38. to 


Leaden ciſtern heads, to receive the 
water from gutters, caſt circular, 
oval, or ſquare, with ornaments, &c. 


at per o — 


Ditto to ſolder, holdfaſts, labour, &c. 
included, to fixing up, at ditto — 


Water ciſterns, battened, ornamented 
complete, ditto, from 11. 6s. to — 


Saſh weights, dittq. Reet * 


* 


F 


$, 


DS .co 


. 


4. 
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Plumbers Prices. 


To caſting old lead,” and relaying it on 
flats, roofs. or gutters, ditto. 


Ditto, with ſolder, &c. included, ditto | 
To caſting old lead, and e 8 


2 


ers returning the ſame weight, and 
laying on flats, roofs, &c. at per 
cwt. 


Ditto, with ſolder, &c. included, ditto 


10 exchanging old lead for new ſheet | 
lead, ditto 


It ts 
- ded 
dirt. 


Solder, per 1b. gd. or per owt, — 
Plumbers allow for old lead, per cwt.. 


| 


— — !— 


flomary in weighing old lead to 


| 
LEADEN. PIPES. | 
Rain-water pipes, and pipes for water- 


caſks, &c, at per cwt. Ks 
Ditto, with ſolder, holdfaſts, labour, 
* included, ditto — 


? 


SMALL CAST PIPE, | 
Two inch pipe, caſt 28 lb. weight to 

the yard, at per yard — 6. to 
Inch and + ditto, 24 lb. ditto, at ditto 
Inch and þ ditto, 20-1b. ditto, at ditto 
Inch and 4 pipe, caſt 16 lb. to the 


1 ., weight in every cwt, for | 


L. 


yard, at Greg nm 


2 


157 


— 


d. 


*2) 


10 


— — 


| 
| 
l 
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Plumbers Prices, | 
Inch ditto, 12 lb. ditto, at ditto — 
3 Inch ditto, 10 lb. ditto, at ditto — 
4 Inch ditto, 8 1b. ditto, at ditto 


SOLDERING THE JOINTS OF WATER=- 


& Inch bore, at per joint 

Inch ditto, ditto — 

Inch and = ditto, ditto 

Two inches, ditto, ditto 

Two inches and 4 ditto, ditto 
Three inches, ditto, ditto 
Three inches and - ditto, ditto 
Four inches ditto, ditto — 
Four inches and : ditto, ditto 


Five inches ditto, ditto — 
Five inches and 4 ditto, ditto 
Six inches ditto, ditto — 


Six inches and ̃ ditto, ditto 
Seven inches ditto, ditto — 


-» 
* 
* hy . 


- Braſs cocks and boſſes, from inch and 


+ to three inches diameter, per Ib. 


Ditto ſetting on, ſolder and work in- 
cluded. 


If inch and 4 diameter, per cock — 
Inch and 5, ditto — 


| 


L. 


> > = > OO > © ©. 


It 
2 
1 
N 


MP > 
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wy 
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| Plumbers Pricts, 
Inch, ditto * 
1 Inch, ditto 
Inch, ditto 


64; and the larger 8d. 


top-cocks at 18. 4d. per lb. ſetting 
on ſolder and labour as above. 


Ball cocks, the ball fix inches diame- 
ter, and the cock one inch diame- 
ter, per cock 


Ball five inches and a J ditto, ditto — 
Ball five inches, ditto, ditto 
An inch ſtool- cock 

Small braſs-cock and boſs 
Inch and ſtop- cock 

An horizontal cock and boſs 
Two inch and = ball- cock 

A ſmall braſs water- cock —— 
A larger ſize ditto | 


8 


© 2660 


DAY WO RA K. 
A plumber, per day 
Labourer, ditto 


LEADEN PUMPS. 


from 61, 6s. to 


©##xr# 


7 wake 


N. B. If not with boſſes,. deduf# for 
ſmall ones 4d; from the middle fixe 


A four inch force-pump, complete, | 


* * * 
o 


— IR 
— = — a — 2 —— — 
- 


Plumbers, Prices. 


; 89 5 inches and a + ditto, complete, 


An inch valve 


N. B. And ſo in as at 64. per 


from 2l. 28. to 


Three ine ditto, complete, 2 
11. 16s, to 


A ſet of three 23 waſhers, and waſ- 


ters, with handles, cocks, rods, &c. 
complete "m_ 


A braſs ſucker 
An inch waſher and waſter, from 3s. to 


A ring-waſher 
An inch and = funnel 
Two inch and 4 braſs waſher and plug 


- „ 
0 


A ſmall common waſher and waſte — 


A bucket and box 


Three inch ſocket, per foot running 


Shoe and clack, from 28. 6d. to 


Four inch bore elm-pipe, hooped and 
, Jointed, per foot running 


inch. 


| 


i 


— 


- 
* 
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Plumbers Prices. 
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Shewing how many feet ſuperficial, a hundred 
weight of ſheet lead will cover, on a flat, roof, 
or gutter, &c. from 4lb. to 121b. weight, per 
foot; the yalue of each ſuperficial foot, per 
ſquare, according to the ſeveral weights, (viz.) 
at 2d. + per Ib. or 11. 3s. 4d. per cwt. for all 
under 7lb. per foot ſuperficial : And 2d. + per 
Ib. or 11. 2s. 2d. per . cwt. for 7lb. per Sk 
ſuperficial, and all above, including labour, ſol- 
der, &c. 125 | 


Weight, per A Cwt. of Expence, | Ditto, per 
foot ſuper- ſheet lead per foot, Square, | 
ficial. will cover ſuperficial | | 
tb. ft. ins. bio ite Be | obs Ht | 
At 2d. T per [ 4 28 0 AD 10 1' 4254 | 
Ib. or 11. 38.3 5 22 5 | 1 0 T#G41 $4 '8 | 
4d. per cwt. 6 188 0-134 0:4 %0 | 

| 145 | SF” 43-1 0*18;. 6 
ese ns | 
or 1], 28.24, 4 9 2 5 Ys 7 | 

10 11 3 0 1114 9 711 
* | It 10 2 02 1110 $: 235 | 
11294 0 2 3 |] 18© 9q5:8** | 


N. B. By the above table, any quantity of cover- 
ing may de daſily eſtimated according to the thick- 
neſs of the lead. - 

19 2 X A TABLE | 


ron rug dunn dead. : 
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Shewing the value of a hundred weight of lead, 
from + of a penny per Ib. to 4d. per lb. 


. . 
$ ber . 8 1 2 
1— 00 2 '£ 
3 5898 
4 — o 7 0 
0 1d... O 9 4 
11 —— oo 11 8 
I: —— © 14 00 
14+ ——- o 16 4 
2d, is o 18 8 Fper Cyt. 
24F ——— 1 1 0 
T. 3.4 
24 — x 5 8 
3d. ———— 1 8 o} 
3 — 1 10 41 
JE — 1 12 8 
3} —— 1 15 o 
4d. —— 1 4} 
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The duties on Windows being of great con- 
cern to the tenant, the following Table may 
be of uſe to builders, &c. by.ſhewing the ſeveral 
rates and duties upon houſes, windows or lights, 
together with the total of the ſaid duties for one 
year, viz. : 


Number of Amount of Amount of Total Amount 
Windows. the old tax. the new tax of both, 


%%% HT of & 908 Ru A 
0 S409. 4 oI9:--i3-040:1.0:..0 
7 0:4. 2440- so 1074 | 
0: 7 ESO 6:60670' 15%S * 
910 9 oO 10 60 19 6 | 
070-310 13: OL 4 4 
Jo 14 0140 15: 6-11 9:6 
i210 17 oo 18 of 1 1540, 
Lt OO LET £012 434 
1411 4 011 38 1 9 03 
15 1 5 r 10 02 15 © 
1611 7 0115 o13'% #;S "of 
17| 1 6.42 083 8 | 
181 10 02 5 3 15 o * 
e. 9 
aofx 14 $12 15, of4 9 8 
2111 18 0173 0: 014. 18-0 
213 3' 013” 5 075 0505 
EEE SACS. 20 3% - 15 £ 
o 35 of0 4 0 
2512 13 04 o 6 13 © 
262 15 014 15 o 
2712 17 0] —— 16 17 o 
2812 19 0—— 6 19 e 
rn . 
i 10 0]7 13 © 
8 8 1 
n | 8.47.0 
331 3.:-:9 Y —|7 19 © 
3413 1x © — 8 1 0, : 


3 Number 


4 7 1 Sd 4 
"4 4 . 4- „ „ „ 
— ; tet ay or II * or ng * ** 
3 ů ů˙ 2 8 
— pon 5 


— — — = a ” 
—_— — I EET 
. 


/ 


2 


V 27 2 oO ry = 
P * ad 4 .. 7 - l * — ». n 4 nn — l _ . 
0 of | 22 . ® - * q — % 2 * j Þ ts N 
: a 9 fy 4 
ar ö 
ty, 
o 


| | a * * — 
E 24 517 
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Shewing the value of a hundred weight of lead, 


from + of a penny per Ib. to 4d. per lb. 


. * 
per lo. 0 1 2 
1— o 2 4 
3 -.0 +4- SF: 
32 ——— 0 7 0 
1d. 98 9 4 
11 — o© 11 8 
I; — 0 14 0 
Iz} ———— o 16 4 
zd. is o 18 8 Fper Cyt. 
24 3 
Nee e 
24 — 1 5 8 
3d, —— 1 8 o} 
31 — — 1 10 4 
32 — 1 12 8 
34 — s. T8: 6 
4d, ——— 1 17 4 


+” 


35 4 4 * * 
. * 
1 5 a6 7 . 
n 
- 


Az. 


year, viz. : 


Windows. the old tax. the new tax 


I. 5 > 4:44%L 
ito blo 3 ojJo 3 o[o 
/ 0-4 S&0 0:40 
9 7 SD '8:070 
910 9g oo 10 610 
107014 $10 3 
i110 14 0 1 6 1 
1210 17 oo 18 ol 
r 
rn e 
15 1 5 1 10 2 
1611 7 01 15 03 
1711 612 0 03 
n e 
WEST. 22 G73. 20. 07% 
271 14 812 15.014 
TT WW: O13: 0:04 
2212 x7'01]3” s 0Þ8 
te ''0JÞYZ 
242 9 3 15 6 
252 13 04 o 06 
262 15 014 6 
2712 17 4 — 6 
282 19 © — 6 
2913 2 Of 7 
e 4 10 7 
n 7 
13.7.0] 741 
| n 7 
3413 110 —— [8 
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The duties. on Windows being of great con- 
cern to the tenant, the following Table may 
be of uſe to builders, &c. by. ſhewingthe ſeveral 

rates and duties upon houſes, windows or lights, 
together with the total of the ſaid duties for one 


Number of Amount of Amount of Total Amount 


of both, ; 
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Number of Amount of Amount of Total Amount 
Windows. the old tax. the new tax 
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